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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


567th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 

6,  1947. 

*********************************************** 


Present:  Commissioners  Marshall  Dill,  W.  I*  Kohnke,  Lloyd  S. 

Ackerman  and  Thomas  G.  Plant.  (Commissioner  Plant  was 
seated  as  a  new  member  of  the  Commission,  following  his 
appointment  by  his  Honor,  Mayor  Roger  D,  Lapham) 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  566th  regular  meeting  of  the 
Commission  held  December  30,  1946*  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  -  (Commissioner 
Del  Carlo  expressed  a  wish  to  be  recorded  as  voting  Na) 


— RESOLUTION  NO.  7808-- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  provi- 
sions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions  to  The 
United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  Citv  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  Cit^r  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 
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FOR  THE  LAYING  OF  4- INCH  AND  8- INCH  CAST 
IRON  HA  INS  IN  CHESTNUT,  HYDE  AND  HANOVER 
STREETS  AND  ROCKRIDGE  DRIVE-SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  441 

be  and  the  same  is  hereby  awarded  to  the  San  Francisco  Water 
Department,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  price  for  the  estimated 
quantities  stated. 

The  item  n  umbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains/1  Public  Utilities  Commission,  dated  February,  1940, 

If  within  sixty  days  of  award  of  contract  any  necessary 
permission  to  proceed  with  this  contract  has  not  been  granted 
by  any  governmental  agency  having  jurisdiction,  the  Public 
Utilities  Commission  may,  at  its  option,  cancel  this  contract. 

Item    Description  of  Item-Estimated  Quantity      Total  Amount 
No.  Unit  Price  for  Item 

1,    Excavation  and  backfill  for  4?t  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  1730  lin.  ft, 
at  Ninety  five  cents  ($0,95)  per  lin.  ft.       $  1,643.50 

2*3-No  Items  2  or  3 

4*    (a)  Installing  4"  bell  and  spigot  cast  iron 

pipe;  800  lin.  ft.  at  Twenty  Cents  ($0.20) 
per  lin.  ft,  IcO.OO 
(b)  Installing  8??  bell  and  spigot  cast  iron 
pipe;  925  lin.  ft.  at  Thirty  Cents  ($0.30) 
per  lin.  ft.  277. 50 

5f    Installing  fittings,  gate  valves,  etc.;  2700 

pounds  at  Five  Cents  ($0.05)  per  pound  135.OO 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  210  lin.  ft,,  at  Ninety  five  Cents 
($0.95)  per  lin.  ft.  199*5° 

7.  Repaving:  2000  square  feet  of  street  pavement 

at  FoFty  Cents  ($0.40)  per  square  foot.  800.00 

8.  Installation  of  3/4"  screw  taps;  31  screw  taps 

at  One  Dollar  ($1.00)  each.  31,00 

9.  Installation  of  3/4"  service  pipe;  350  lin.  ft. 

at  Fifty  five  Cents  ($0*55)    per  lin.  ft.  192,5c 
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10.    Estimated  field  inspection  cost;  lump  sum 

(30  calendar  days  at  $10.75  per  calendar  day)    $     322. 50 

A,    Materials  furnished  and  services  rendered  by 

the  San  Francisco  Water  Department  2.897.75 

Total  amount  of  bid  $  6,659,25 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

AND  EE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7809— 

RESOLVED^  That  the  effective  date  for  the  Schedule  of 
Rates  and  Charges  for  Facilities  of  the  San  Francisco  Airport 
as  approved  under  Resolution  No.  7829,  of  November  25,  1946, 
and  approved  by  the  Board  of  Supervisors  under  Resolution  No, 
6106  of  December  JO,  1946,  be  and  the  same  is  fixed  as  of 
12:01  A.M.,  January  7,  1947. 

On  mot  ion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  79OO— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  an  ordinance,  authorizing  at  public 
auction,  sale  of  that  certain  Water  Department  land,  being  in 
area  51.71  acres,  being  San  Mateo  Parcel  28,  Millbrae  Reser- 
voir Lot,  San  Ffeteo  County. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7901— 

WHEREAS    the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  said  Water  Department*  as  here- 
inafter set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
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Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Town  of  Hillsborough,  705  El  Camino  Real, 
Burlingame,  San  Mateo  County,  California 

Permit  to  install  and  maintain  a  6"  welded  steel  water 
service  pipe  line  across  Crystal  Springs  Pipe  Line  right  of  way 
near  the  bounds rv  line  dividing  the  lands  of  Baywood  Park 
Company  and  Christian  de  Guigne  III,  Hillsborough,  San  Mateo 
County. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7902— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Hetch  Hetchy  Water  Supply  Order  for 
Service~or  Work,  in  amount  $2,500,00,  in  favor  of  Pelton  Water 
Sheel  Co*,  to  provide  for  the  furnishing  of  the  services  of 
an  erecting  engineer  to  supervise  the  work  of  reinstalling  and 
adjusting  hydroelectric  equipment  in  the  Moccasin  Power  House. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  7Q0>- 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  6ertif ication  of  the  following  Modifications  of 
Contract,  under  Municipal  Railway  Contract  No,  234-^1 terat ions 
to  Storeroom-24th  Street  Garage,  contractor,  William  Martin 
and  Son: 

Modification  No.  2,  in  amount  $839,50,  covering  a  number  of 
changes  in  the  specifications,  such  as,  removal  of  ties  between 
trusses,  installation  of  stairs,  furnishing  of  metal  vents, 
changing  of  doors,  moving  partitions,  foundation  and  wiring  for 
additional  compressor,  etc. 

Modification  No.  3,  in  amount  $950,00,  providing  for  purchase 
and  installation  of  an  additional  air  compressor. 

Modification  No*  4,  in  amount  $325.00,  covering  an  expansion  of 
the  loud  speaking  system,  to  cover  additional  reception 
stations. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7904-- 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

Joseph  Shinn,  Jr.,  of  Niles,  Alameda  County,  covering  0.6  acre, 

more  or  less,  being  portion  of  the  25-foot 
Alameda  Pipe  Line  Right  of  Way,  between  Niles  and  Centerville, 
for  period  of  two  years,  beginning  January  1,  1947»  at  an 
annual  rental  of  $12*00. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7905— 

RESOLVED'  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $31,167.00,  in  favor  of 
William  Martin  and  Son,  under  Municipal  Railway  Contract  No. 
234-Alterations  to  Storeroom-24th  Street  Garage. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  *7Q06— 

RESOLVED    That  this  Commission  hereby  authorizes  the 
employment  of 'Chester  Marliave  to  make  geological  investiga- 
tion of  the  hill  forming  the  west  abutment  of  Calaveras  Dam, 
with  special  reference  to  the  source  of  the  spring  water  dis- 
charging from  the  hill  into  the  8-foot  outlet  tunnel  and  to 
make  written  report  thereon;  personal  services  to  be  at  the 
rate  of  $75»00  Per  day>  total  charge  not  to  exceed  the  sum  of 
$375.00, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Z$2Z" 

WHEREAS,  pursuant  to  the  Surplus  Property  Act  of  1944, 
and  to  W.  A. A.  Regulation  10,  issued  thereunder,  the  War 
Assets  Administration    is  advertising  for  bids  to  dismantle 
the  Kirkland  Yards,  San  Francisco,  California;  and, 

WHEREAS,  in  accordance  with  the  provisions  of  said  Regu- 
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lation  No«  10,  the  priori tv  of  the  City  and  County  of  San 
Francisco,  for  the  acquisition  of  that  certain  block  bounded 
by  Beach,  North  Beach,  Stockton  and  Powell  Streets,  must  be 
exercised  within  thirty  (30)  days  from  December  3*»  194&- 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  Reso- 
lution No,  6022,  Series  of  1939,  adopted  by  the  Board  of  Super- 
visors, this  Commission  hereby  authorizes  the  Director  of 
Property  to  submit  a  formal  bid  in  amount  $183,400,00,  to  the 
said  War  Assets  Administration  for  purchase  of  said  block 
bounded  by  Beach,  North  Beach,  Stocktpp  and  Powell  Streets, 
said  property  being  required  for  the  Municipal  Railway: 

BE  IT  FURTHER  RESOLVED*  That  the  Mayor  be  and  he  is  here- 
by requested  to  recommend  to  the  Board  of  Supervisors,  enact- 
ment of  ordinance^  appropriating  an  additional  sum  of 
$63,900«00-Municipal  Railway  Funds,  to  credit  of  Appropriation 
Reserve  for  Land  Purchase  Fund  in  amount  $2,613.90  and  Appro- 
priation No.  665-500-OO-Unallocated  in  amount  $21,286,10,  to 
provide  for  purchase  of  said  property. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q08— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw- 
warrants  in  payment  of  non-litigated  and  litigated  settlements, 
and  judgment,  as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 

Chester  Anderson  December  17,  1946    $  166.91 

Florence  Hogan  February  22,  1946  300*00 

James  T.  Fullen  November  13,  1946  169.75 

Esther  Oppenheimer  November  11,  1946  155*00 

Ralph  R.  Reichman  November  8,  1946  lloc00 

Rose  Mosk  January  11 ,  1946  600e00 

Litigated  settlements 

Ruf  us  Holland  Cruse  July  11,  1945  3,000,00 

Marion  Davis  August  15,  1946  60080C 

Harry  Kaplan  February  6,  1946  200,00 

Lillie  H.  Rothschild  May  8,  1946  150,00 

Gus  Stenfors  September  30,  1944  2,000,00 

Judgment: 

Calvin  0.  Owyang  March  22,  1945  297.75 

THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


568th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 

13.  1947. 

***************************************** 


Present:  Commissioners  Marshall  Dill,  W.  I*  Kohnke,  Daniel 
F«  Del    Carlo,  Lloyd  S.  Ackerman,  Thomas  G.  Plant. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  ^67th  regular  meeting  of  the  Com- 
mission held  January  6,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7?09~ 

RESOLVED f  That  pursuant  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
the  United  States  Civilian  Production  Administration,  and 
in  the  event  the  contract  maybe  found  to  be  in  conflict 
therewith,  no  liability  shall  attach  to  the  City  and  County  of 
San  Francisco,  Public  Utilities  Commission  or  any  of  its 
officers,  members  or  employees,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  in  pursuance 
of  the  provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit : 

For  The  Improvement  of  Van  Ness  Avenue  (East  Side) 
North  of  North  Point  Street-San  Francisco  Water 
Department  Specification  No.  443 

be  and  the  same  is  hereby  awarded  to  Chas.  L.  Harney,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
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following  unit  prices  for  the  estimated  quantities  stated. 


If  within  sixty  days  of  award  of  contract  any  necessary 
permission  to  proceed  with  this  contract  has  not  been  granted 
by  any  governmental  agency  having  jurisdiction,  the  Fublic 
Utilities  Commission  may,  at  its    option,  cancel  this  con- 
tract. 


Item  Description  of  Item-Estimated  Quantity 
No.  Unit  Price 


Total  Amount 
for  Item 


1.    Grading  (Excavation),  550  cubic  yards  at 
Eighty  five  cents  ($0.85)  per  cubic  yard 


$     467 . 50 


2.  Installing  unarmored  concrete  curb,  270  linear 
feet  at  One  Dollar  and  Twenty  five  Cents 
($1,25)  per  linear  foot, 

3.  8M  Class  ?fEf?  concrete  parking  lane,  1600  square 
feet  at  Fifty  Cents  ($0.50)  per  square  foot, 

4.  6n  Class  HEft  concrete  pavement,  1800  square  feet 
at  Thirty  four  cents  (#0,34)  per  square  foot, 

5.  Class  f,Af!  -  6??  concrete  base  pavement  with  2" 
asphalt  wearing  surface,  3700  square  feet  at 
Thirty-eight  cents  ($0.38)  per  square  foot* 

6.  Estimated  cost  of  surveying  by  Department  of 
Public  Works 

7.  Estimated  cost  of  inspection  by  Department  of 
Public  Works 


337-50 


800 ,00 


612.00 


1,406.00 


75.00 


80.00 


Total  amount  of  bid  $3,778-00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected , 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  7Q10-- 

RE SOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  pub- 
lic work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 
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Repairs  to  Roof  of  Garage  at  Turk:  and 
Webster  Streets-Municipal  Railway  Con- 
tract No.  276 

be  and  the  same  is  hereby  awarded  to  Regal  Roofing  Co.,  930 
Innes  Avenue,  San  Francisco,  they  being  the  lowest  regular  and 
responsible  bidder  therefor  at  the  lump  sum  price  of  $2164.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7911— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
hereby  approve  the  terms  and  conditions  of  said  revocable  per- 
mit and  authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company-245  Market 
Street-San  Francisco,  California 

Permit  to  install,  maintain  and  operate  an  1?"  gas  ser- 
vice pipe  line  across  Hetch  Hetchy  Bay  Division  Pipe  line 
right  of  way,  consisting  of  Parcel  No.  2185  (III)  as  described 
in  Hetch  Hetchy  records,  said  parcel  being  adjacent  to  and 
north  of  Whipple  road,  San  I^teo  County,  California. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7012— 

WHEREAS,  Clarence  Pitman  Holt,  Conductor,  Municipal  Rail- 
way has  retired  from  the  service  of  the  City  and  County  of 
San  Francisco;  and, 

WHEREAS,  Mr.  Holt  has  served  the  rferket  Street  Railway 
and  the  Municipal  Railway  for  a  period  of  thirty  six  years; 
and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  de- 
partments, he  has  earned  their  respect  and  admiration;  and, 
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WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Holt  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and 
said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED^  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  Citv  and  County  of 
San  Francisco  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr,  Holt,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

3E  IT  FURTHER  RESOLVED f  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Clarence  Pitman  Holt. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7Q1V- 

WHEREAS,  John  Samuel  Higuera,  Motorman,  Municipal 
Railway  has  retired  from  the  service  of  the  City  and  County  of 
San  Francisco;  and, 

WHEREAS'  Mr,  Higuera  has  served  the  rferket  Street  Railway 
and  the  Municipal  Railway  for  a  period  of  twenty  five  years; 
and, 

WHEREAS,  in  t  he  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Higuera  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and 
said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,,  expresses  to  Mr.  Higuera,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  apprecia- 
tion of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED f  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a    copy  of  this  resolution  for 
presentation  to  Mr.  John  Samuel  Higuera. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7?14~ 

WHEREAS    under  date  of  October  15,  1939,  W.  0,  Tyson, 
entered  into' a  lease  with  the  City  and  County  of  San  Francisco 
for  the  purpose  of  quarrying  rock,  and  removing  rock  products 
from  the  Byrnes  Store  Rock  Quarry  of  the  San  Francisco  Water 
Department,  situated  in  San  Mateo  County;  and, 

WHEREAS,  said  W,  0,  Tyson  has  indicated  a  desire  to  enter 
into  a  sub-lease  to  the  firm  of  Keeble  &  Brown  of  South  San 
Francisco  under  which  new  crushing  plant,  screens,  washing 
units  and  an  asphalt  plant  will  be  installed  in  the  said  quarry, 
at  a  cost  of  not  less  than  175,000,00;  and, 

WHEREAS,  it  is  anticipated  that  as  a  result  of  such  en- 
largement, and  improved  plant,  the  revenue  to  the  City  from 
the  royalties  charged  under  the  lease  will  be  materially  i in- 
creased: 

THEREFORE,  BE  IT  RESOLVED,  That  the  said  W.  0.  Tyson  is 
hereby  authorized  to  enter  into  a  sub-lease  for  the  unexpired 
term  of  the  existing  lease  to  Keeble  &  Brown  for  the  right  to 
operate  said  Byrnes  Store  Rock  Quarry  for  and  on  behalf  of  the 
tenant,  W.  0,  Tyson,  all  in  accordance  with  the  terms  of  the 
existing  lease,  under  which  the  tenant  shall  submit  to  the 
Public  Utilities  Commission  for  its  approval  plans  for  the 
development  of  the  quarrv  and  the  proposed  equipment  installa- 
tion indicating  thereon  such  improvements  as  will  be  classed 
as  permanent  and  will  revert  to  the  City  upon  the  termination 
of  the  lease,  and  the  improvements  and  eouipment  which  will 
be  classed  as  portable  or  temporary  and  which  will  remain  the 
property  of  the  tenant,  to  be  removed  from  the    premises  at  the 
termination  of  the  lease f 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  791^ — 

RESOLVED f  That  this  Commission  hereby  requests  the 
Director  of  Property,  to  acquire  in  the  most  expeditious  manner* 
for  the  account  of  the  Water  Department,  a  40f  right  of  way, 
containing  approximately  0*957  acre,  near  Pleasanton,  Alameda 
County,  required  for  the  rehabilitation  of  the  Pleasanton  Well 
System* 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7Q16-- 

RESOLVED   That  this  Commission  hereby  requests  the 
Director  of  Property,  to  prepare  for  submission  to  the  Board 
of  Supervisors,  a  resolution,  granting  to  the  County  of 
Alameda,  an  easement  involving  an  area  of  apprximately  15rx52T, 
for  the  construction  of  a  bridge  on  the  west  side  of  Bond" 
Street,  Sunol,  Alameda  County, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7917 — 

WHEREAS,  Macco  Construction  Co,  and  Morrison-Knudsen  Co. 
Inc,,  contractor,  under  Airport  Contract  No.  82-Airport  Ex- 
tension Fill,  Pavement  and  Related  Construction  at  San  Fran- 
cisco Airport,  on  several  occasions  prior  to  December  31>1946> 
found  it  necessary  to  discontinue  fill  construction,  on  order 
or  with  the  approval  of  the  Engineer,  because  of  rainy 
weather  conditions  making  it  impossible  to  proceed  with 
satisfactory  results,  the  aggregate  delay  thus  suffered  being 
equivalent  to  21  calendar  davs;  and, 

WHEREAs,  the  Contractor  was  allowed  five  calendar  days 
extension  of  time  by  Resolution  No-  7604  of  this  Commission: 

NOW    THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  ex- 
tend for  a  further  period  of  21  calendar  days — making  a  total 
of  26  calendar  days  including  the  previous  5  days  extension — 
the  time  allowed  for  the  placement  of  all  fill  required  after 
the  first  4,100,000  cubic  yards;  that  the  time  allowances  tabu- 
lated in  Section  7IA,  of  the  Specifications  be  correspondingly 
modified  by  changing  the  figures  210,  240  and  250  (calendar 
days)  in  Column  1,  to  236,  266  and  276  respectively;  and  that 
the  time  allowance  of  250  calendar  days  set  forth  in  Section  68 
be  correspondingly  extended  to  276  calendar  days;  and  liquidator 
damages  on  account  of  delay  for  said  period  are  hereby  waived, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Ql8— 

RESOLVED    That  this  Commission  approves  entering  into 
agreement,  dated  January  9,  1947»  with  Henry  Doelger  Builder 
Inc.,  a  corporation,  under  the  terms  of  which,  the  said  Henry 

-5284- 


Doelger  Builder,  Trie,  shall  at  its  own  cost  and  expense,  re- 
move certain  portions  of  the  Water  Department's  30??  Baden- 
Merced  pipe  line,  through  the  Bel  Mar  Subdivision,  San  Mateo 
County,  to  permit  the  development  of  a  housing  project  in  said 
subdivision.    Builder,  at  his  own  cost  and  expense,  shall 
remove  portions  of  said  pipe  line,  recondition  the  same,  supply 
such  new  pipe  as  may  be  necessary  and  install  in  new  right  of 
way,  complete  and  ready  for  service.    Builder  shall  reimburse 
the  Commission  for  all  costs  of  inspection  incidental  to  fab- 
rication, inspection  costs  in  shops  and  field,  also  for  all 
expense  in  connection  with  any  work  which  the  Water  Department 
may  be  called  upon  to  furnish  in  connection  with  relocation  of 
said  pipe  line,    Builder  shall  deposit  with  the  Commission, 
the  sum  of  $6,000,00,  estimated  cost  to  City  for  any  work  or 
material  furnished  by  the  City  and  all  expenses  of  the  City 
in  excess  of  said  $6,000,00  shall  be  paid  for  by  said  Builder, 
Builder  shall  furnish  a  satisfactory  surety  bond  in  amount 
$20,000.00,  conditioned  upon  faithful  performance  and  com- 
pletion of  the  work  covered  in  said  agreement.    Upon  acceptance 
of  deeds  conveying  easements  for  new  rights  of  way  and  com- 
pletion of  work,  City  will  oxuitclaim  to  Builder  portion  of  its 
easements  from  which  pipe  has  been  removed. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7qiq~. 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $172,636.17,  in  favor  of  Macco 
Construction  Co.  and  Morrison  Knudsen  Co.,  under  Airport 
Contract  No.  82-Airport  Extension  Fill,  Pavemant  and  Related 
Construction. 

Contract  Payment,  in  amount  $18,798,49,  in  favor  of  Piombo 
Bros.,  under  SFWD  Contract  No.  404-Excavation  and  Embankment 
for  Sutro  Reservoir. 

Contract  Payment,  in  amount  $5,625.00,  in  favor  of  H.  C.  Reid 
and  Co.,  under  Bureau  of  Light,  Heat  and  Power  Contract  No, 
47-Street  Lighting  System  on  Pell  Street. 

Contract  Pavment,  in  amount  $70,272,12,  in  favor  of  Macco 
Construction  Co.  and  Morrison  Knudsen  Co.  Inc.,  under  SFWD 
Contract  No.  410-San  Andres  Outlet  No.  3-Connectlng  Pipes, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7920— 
 "  1  * 1 1   '  ■   / ' 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  of 'Water  Department  agricultural  lease,  as  follows: 

Norman  Rose:  Niles,Alaipda  County,  covering  2  acres,  more  or 

less,  being  portion  of  Deed  Parcel  57»  Mies 
Canvon  Lands  and  also  portion  of  Arroyo  de  la  Alameda  Ranch o, 
for  period  of  one  vear,  beginning  November  1,  1946,  at  a  rental 
of  $10.00. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q21- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property,  to  prepare  necessary  legislation  for 
presentation  to  the  Board  of  Supervisors,  providing  for  the 
sale  of  a  four  foot  easement  to  H.  M.  Labataille,  San  Fran- 
cisco, California,  through  Assessor's  Block  6972,  said  block 
being  bounded  by  San  Jose,  Geneva,  Delano  and  Niagara  Streets, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7Q22-- 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Onager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of"  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

Erecting  Steel  Towers  and  Installing 
Air-Break  Switches  in  Substation  TVft 
Modesto-Hetch  Hetchy  Water  Supply  Con- 
tract No.  199 

be  and  the  same  is  hereby  awarded  to  Petersen  Engineering  Co., 
4126-26th  Street,  San  Francisco,  they  being  the  lowest  regular 
and  responsible  bidder  therefor  at  the  lump  sum  price  of 
$12,752,00. 

And  another  bids  for  the  above-described  work  are  hereby  re- 
jected . 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  792^— 

WHEREAS,  under  that  certain  deed  made  the  10th  day  of 
September,  1927,  between  Patrick  J.  Connolly,  et  al.,  as 
grantors  and  the  City  and  County  of  San  Francisco  as  grantee, 
conveying  an  easement  under  lands  described  in  said  deed  and 
situated  in  the  counties  of  Alameda  and  San  Joaquin,  it  is 
provided  that  it  is  the  intent  of  the  conveyance  that  the 
grantors  shall  be  compensated  for  any  darmge  to  their  lands  or 
loss  of  springs  by  reason  of  the  construction  of  the  Hetch 
Hetchy  aqueduct;  and, 

WHEREAS,  it  is  now  claimed  that  there  has  been  a  diminu- 
tion of  the  water  supply  on  the  properties  owned  by  the 
grantors  due  to  the  construction  of  the  aqueduct  and  that  there 
has  been  certain  work  done  in  the  past  by  the  City  to  replenish 
the  water  supply,  and  it  has  been  agreed  by  Patrick  J. 
Connolly,  one  of  the  owners  of  the  overlving  land  and  acting 
as  agent  for  all  other  owners,  that  if  additional  work,  here- 
inafter described,  be  done  he  and  the  other  owners  of  land 
will  waive  any  further  claim  for  damages  against  the  City: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  order  to  obtain  a 
complete  release  of  all  claims  and  demands  from  Patrick  J, 
Connolly  and  the  other  owners  of  the  land  above  referred  to, 
that  the  City  construct  a  concrete  tank  of  approximately 
20,000  gallons  capacity  and  replace  an  engine  and  pump  on  said 
premises  to  be  used  for  the  purpose  of  delivery  water  to  said 
tank  through  a  pipe  line  which  has  previously  been  installed 
by  the  City.    That  the  estimated  cost  of  the  construction  of 
said  tank  will  be  approximately  $2,8oofOO  and  the  cost  of 
construction  of  said  engine  and  pump  will  be  $400.00,  which 
amounts  are  to  be  paid  out  of  Appropriation  No.  668-640-OI-2. 

BE  IT  FURTHER  RESOLVED,  That  a  release  of  all  claims  and 
demands  arising  out  of  the  claimed  damages  be  obtained  from 
Patrick  J.  Connolly  and  all  other  owners  of  the  land  described 
in  the  deed  above  referred  to. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7924— 

WHEREAS,  H.  A«.  Crowley  has  been    in  the  employ  of  the  City 

and  Countv  of  San  Francisco  on  the  Hetch  Hetchy  project  for 

many  years  and  during  his  employment  has  invented,  designed  arc 

caused  to  be  constructed  armor  rod  tools  and  insulator  wipers 
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used  in  handling  power  lines,  which  has  resulted  in  protecting 
the  lives  of  other  employees  of  the  City  similarly  engaged  as 
H.  A.  Crowley  and  has  greatly  facilitated  this  hazardous  work, 
and  there  appears  to  be  an  opportunity  for  the  said  H.  A, 
Crowley  to  market  his  invest ions: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Super- 
visors is  hereby  respectfully  requested  to  enact  legislation 
wherein  it  will  be  declared  that  H.  A.  Crowley  is  granted  the 
right  to  transfer,  sell  or  assign  all  interest  in  any  patents 
pending,  or  for  which  patents  may  be  applied  for,  that  would 
embrace  all  armor  rod  tools  and  insulator  wipers,  as  well  as 
any  other  tools  invented  and  designed  by  the  said  H.  A*  Crowley, 
reserving  to  the  City  and  County  of  San  Francisco  the  right  to 
manufacture  and  use  all  such  armor  rod  tools  and  insulator 
wipers  and  any  other  tools  developed  by  the  said  H.  A,  Crowley 
while  employed  by  the  City,  to  be  used  in  perpetuity  in  all 
departments  of  the  City  Government, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7925— 

RESOLVED    That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  No.  2, 
in  amount  $189.72,  under  SFWD  Contract  No.  ZjlO-San  Andres 
Outlet  No,  3-Connec,ting  Pipes,  contractor,  Macco  Construction 
Co.  and  Morrison  Knudsen  Co.,  covering  the  following: 

Raise  2-6"  water  pipes  crossing  trench  at  stations 
?fOft  28*10  and  "LTt  45*50,  which  occupy  the  space 
reouired  for  the  30"  pipe  line, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q26-- 

RESOLVED^  That  this  Commission  requests  the  Controller's 
certif ication'of  the  following: 

Hetch  Hetchy  Water  Supply  Request  for  Allotment,  in  amount 
$4,000,00,  under  Appropriation  No.  668-64O-OI-2,  to  provide 
for  settlement  of  the  Connolly  Claim. 

Bureau  of  Light,  Heat  and  Power  Request  for  Intra  Fund  Transfer 
in  amount  $17.60,  from  Appropriation  No*  563-20O-OO,  to  credit 
of  Appropriation  No,  563-400-00,  to  reflect  proper  object  of 
expenditure  on  a  piece  of  equipment  purchased  in  the  fiscal 
year  1945-1946. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman#  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q27~ 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisor^  to  enact  an  ordinance,  authorizing  conveyance 
of  portions  of  Lots  1  and  4,  Block  4,  Map  of  r^rino  Vista 
Park,  San  F&teo  County,  to  Otis  D«  Hogg,  et  ux,  in  exchange 
for  portions  of  Lots  2  and  3  in  said  Block  2,  plus  payment 
of  -$800,00,  said  property  being  required  for  the  San  Francisco 
Airport • 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO*  7928— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisor^,  to  enact  an  ordinance,  authorizing  conveyance 
of  portions  of  Lots  1,  2  and  3,  Block  1,  Map  of  Marino  Vista 
Park,  San  F&teo  County,  to  Miles  M.  Elder,  et  ux,  in  exchange 
for  Lots  4  and  5  in  said  Block  1,  plus  payment  of  $500,00,  said 
property  being  required  for  the  San  Francisco  Airport, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7829— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mavor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  an 
ordinance,  appropriating  a  sum  not  to  exceed  $1,500,000,00, 
Municipal  Railway  Funds,  to  provide  for  payment  of  wages  in 
accordance  with  Charter  Amendment  No.  151*3*  approved  by  the 
electorate  on  November  5>  194&>  and  as  ratified  bv  the  Calif- 
ornia State  Legislature, 

^n  motion  of  Commissioner  Ackerman,  seconded  bv  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  78^)0-- 

RESOLVED f  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  payment  of  non*litigated  and  litigated  settlement:0, 
as  follows: 
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Claimant 


Date  of  Accident 


Settlement 


Non-litigated  settlements 
Eckey  H.  Pferks 
George  A.  Beveridge 
Gene  A.  &  Edith  G.  Domeier 
Sarah  Friedman 
Emily  Hawkins 
Anna  C.  Sass 
Robert  M.  Tobey 
John  T.  Thompson 

kltjgated  settlements 

Rose  Alpert 

Dorothy  Landucci  by  Stanley 
R.  Landucci,  her  guardian  ad 
litem  and  Stanley  R.  Landucci 
Lila  H.  Perkins 


September  19,  1946    $  7^0,00 

September  13,  1946  182.30 

August  25,  1946  275.OO 

January  5,  1946  275,00 

September  19,  1946  2^5.42 

Januarv  10,  1946  107.50 

July  18,  1946  225.83 

September  26,  1946  130.02 


August  14,  1944  250.OO 

March  14,  1945  850.OO 

On  or  about  September 

26  or  September  27, 

1945  500.00 


HEARING: 

Transportation  in  the  Crescent  District: 

Mr.  Walter  Gray,  4150  Polsom,  representing  the  Crescent 
District  Improvement  Club,  in  the  interest  of  better  trans- 
portation, suggested  that  (1)  The  No.  9  Carline  be  extended 
on  Richland  Avenue  to  Andover  Street;  (2)  Extend  the  operating 
hours  of  the  Bus  Line  from  10:00  PM  to  1:00  AM;  (3)  rerouting 
of  the  No.  3  Bus  Line. 

Mr.  Chas.  Amendola  of  631  Andover  Street,  Mrs.  Ruth  Gibeau  of 
63  Andover  Street,  Rose  Mc  Sorley  of  643  Andover  Street  and 
Anne  Linsley  of  204  Chenery  Street,  all  representing  the 
Fairmont  Improvement  Club,  requested  the  Commission  to  extend 
the  No.  9  Street  Carline  to  Andover  Street. 

Elizabeth  Cassidy,  Attorney  at  law,  519  California  Street, 
reviewed  the  history  of  transportation  serving  the  district, 
and  urged  the  Commission  to  retain  present  facilities* 

On  motion  of  Commissioner  Lei  Carlo,  the  matter  is  to  be 
studied  and  a  report  made  to  those  interested. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


569th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
20,  I947 


Present:    Commissioners  Marshall  Dill,  W,  I.  Kohnke  and 
Thomas  G.  Plant. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  Marshall  Dill  was  unanimously  elected  as  president  of 
the  Commission  for  the  ensuing  year. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  Lloyd  S.  Ackerman  was  unanimously  elected  as  vice 
president  of  the  Commission  for  the  ensuing  year. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  5&8the  regular  meeting  of  the 
Commission,  held  January  13,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7Q^1— 

RESOLVED^  That  this  Commission  rejects  the  only  bid,  re- 
ceived January  2,  1947 >  submitted  by  the  San  Francisco  Water 
Department,  under  SFWD  Contract  No,  444-Laying  of  8-Inch  Cast 
Iron  Mains  in  Edgehill  Way  and  Kansas  Street. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7932— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $1,964,26, 
being  credit  difference  between  full  contract  price  and  the 
funds  heretofore  certified;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  #2,268.64,  in  favor  of  Travis  M. 
Boone,  under  SFWD  Contract  No,  437-Harvesting  1946-Walnut 
Crop,  Sunol  Orchard, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7foV- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Modification  of  Contract  in  amount  $170.00,  being 
credit  difference  between  certified  funds  and  actual  performance; 
approves  Certificate  of  Acceptance  and  Pinal  Payment  in  amount 
12,770.00,  in  favor  of  A.  S,  Dutra,  under  Airport  Contract  No. 
87-Dredging  Channel  from  Tide  Gates  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  79^4 — 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Order  for  Service 
or  Work'No.  79*  in  amount  $15* 000*00,  under  Appropriation  No. 
665-500-26,  in  favor  of  the  Pacific  Telephone  and  Telegraph 
Company,  to  provide  for  the  reconstruction  of  underground 
vaults  and  rearrange  underground  plant  in  Stockton  Street  at 
Ellis  Street,  so  as  to  permit  the  construction  of  a  connection 
betwen  the  Municipal  Railway  tracks  on  Stockton  Street  with 
those  on  Fourth  Street,  said  sum  of  $15*000,00,  representing 
43  percent  of  the  Municipal  Railway's  share  of  total  cost;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he  is 
hereby  requested  to  certify  Municipal  Railway  Request  for 
Intra  Fund  Transfer,  In  amount  $15,000.00,  from  Appropriation 
No.  665-500-OO,  to  credit  of  Appropriation  No.  665-500-26,  to 
provide  for  City's  share  of  reconstruction  as  hereinabove  in- 
dicated. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  l&gr- 

RESOLVED'  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

JOHN  P.  GRIMLEY  of  575  Vermont  Street,  San  Francisco,  covering 

700  acres,  more  or  less,  comprising  the  hilltop 
and  watershed  lands  lying  between  Belmont  and  Upper  Crystal 
Springs  Reservoir,  for  period  of  one  year,  beginning  February 
1,  1947,  at  a  rental  of  $1,225,00, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO ,  7ffii6 — 

RESOLVED    That  this  Commission  approves  the  terms  and 
conditions  ancl  hereby  authorizes  execution  of  Airport  Revocable 
Permit,  as  follows: 

Western  Aircraft  and  Equipment  Company,  San  Francisco  Airport: 

Permit  to  occupy  and  utilize  an  area  25Txl6o*,  as  indi- 
cated on  Airport  Drawing  DA  10526,  at  a  minimum  annual  rental 
of  $600,00,  said  area  to  be  limited  to  the  activities  essen- 
tial to  the  conduct  of  aircraft  sales,  parts  and  accessories 
business. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ZfSL" 

RSSOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment, 
in  amount  $1,650.00,  in  favor  of  E.  J.  Treacy,  under  Airport 
Contract  No.  88- Installing  Culvert  in  San  Bruno  Avenue  at  San 
Francisco  Airport. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7fo8~ 

RESOLVED,  That  all  non-civil  service  appointments, 
temporary  appointments  and  removals  made  by  the  Manager  of 
Utilities  for  the  month  of  December,  1946,  be  and  the  same 
are  hereby  approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Controller  and  the 
Civil  Service  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  79^)— 

RESOLVED*  That  Resolution  No.  7501,  which  authorized 
execution  of  revocable  permit  to  the  Hager  Scale  Co,,  for  in- 
stallation of  weighing  machines  in  the  Administration  Building 
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San  Francisco  Airport,  at  a  rental  of  $10.00  per  month  for 
each  scale  or  50  percent  of  the  monthly  gross  receipts,  which- 
ever is  greater,  be  and  the  same  is  hereby  amended  to  provide 
rental  at  a  straight  5°  percent  commission  to  the  City* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7940— 

RESOLVED'  That  Resolution    N0.  6729,  adopted  April  30, 
1945»  authorizing  issuance  of  revocable  permit  to  Fialer's 
Limousines  Inc.,  covering  use  of  120  square  feet  of  desk'area 
space,  Administration  Building,  San  Francisco  Airport,  at  a 
rental  of  $15*00,  be  and  the  same  is  hereby  amended,  retro- 
active to  September  1,  1946,       as  to  provide  60  square  feet, 
more  or  less,  at  a  rental  of  $15.00  per  month. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7941  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchv  Water  Supply  Request  for  Intra  Fund  Transfer,  in 
amount  $10,000.00,  from  surpluses  developed  in  various  sub- 
appropriations,  to  credit  of  Appropriation  No,  92-500-57,  to 
provide  for:    (1)  additional  amount  required  for  certification 
of  Contract  No.  199-Steel  Towers  and  Airbreak  Switches  in  Sub- 
station ^"-Modesto,  in  amount  $500,00;  (2)  addtional  material 
and  labor  to  be  furnished  under  other  contracts  to  complete 
Station  "J??,  in  amount  $8,500-00;  (3)  inspection  costs  on 
contract  work,  in  amount  $1000,00. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
320,00,  from  Appropriation  A-666- 200-00,  to  credit  of  Appro- 
priation No.  666-86o-75*  t,°  Provide  for  rental  of  property  in 
County  of  Alameda,  for  purpose  of  maintaining  a  suspension 
bridge  over  Arroyo  Mocho  Creek  and  an  automatic  recording 
device-fiscal  year  1946-1947. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7942— 

RESOLVED*  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  confirming  lease  of  Lake 
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Merced  Boating  and  Fishing  Privileges  to  Chas.  A.  Kay  and 
Michael  M.  Shrum;  said  lease  to  be  for  a  period  of  ten  years, 
subject  to  the  terms  and  conditions  set  forth  in  the  proposed 
lease  on  file  in  the  office  of  the  Director  of  Property,  and  to 
pay  the  Citv  and  Countv  of  San  Francisco  as  rental,  10%  of 
the  gross  revenues  received  each  month  by  the  Lessee  and  any 
subtenants  or  concessionaires  from  the  lunch  room  and  sale 
of  merchandise,  and  ^0%  of  the  gross  revenues  received  each 
month  by  the  said  Lessee  from  all  other  sources  under  the 
provisions  of  said  lease,  provided,  however,  that  in  no  event 
shall  the  rental  be  less  than  $50,00  per  month. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7<Q43 — 

RESOLVED '  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Request  for  Intra  Fund 
Transfer,  in  amount  $20,000,00,  from  Appropriation  No*  96- 
900-53-*Le£ai  Fees  and  Contingencies,  to  credit  of  Appropriation 
No.  90-900-55*  t0  provide  for  certification  of  contract  of 
W.  P.  Day,  Architect,  for  Architectural  Services  for  Additions 
and  Improvements  to  San  Francisco  Airport  Administration 
Building. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7644 — 

RESOLVED    That  this  Commission  approves  Contract  P  ayment 
Recommendation,  in  amount  $21, 354* 93 >  in  favor  of  Pacific  Pipe 
Line  Construction  Co.,  under  SFWD  Contract  No.  397-Laying 
24??  Steel  and  125f  Cast  Iron  Mains  in  Pacific  Avenue  and 
Jackson  and  Franklin  Streets. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  764^ — 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  an 
ordinance,  appropriating  the  sum  of  not  to  exceed  $19, 000 #00, 
Water  Department  Funds,  to  provide  for  payment  of  wages  in 
accordance  with  Charter  Amendment  No.  151.3*  approved  by  the 
electorate  on  November  5,  1946,  and  as  ratified  by  the  Calif- 
ornia State  Legislature. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO,  7946— 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  an 
ordinance,  appropriating  a  sum  not  to  exceed  $6,000,00-Hetch 
Hetchy  Project  Operating  Fund,  to  provide  for  payment  of 
wages  in  accordance  with  Charter  Amendment  No,  151,3*  approved 
by  the  electorate  on  November  5,  1946,  and  as  ratified  by  the 
California  State  Legislature, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Onager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  pavment  of  non-litigated  and  litigated  settlements 
and  Judgment,  as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 

California  State  Auto  Assn, 

(auto  owned  by  John  N.Rae)  September  11,  1945  $  116,09 
California  State  Auto  Assn. 
(auto  owned  by  Virginia 

Wilmoth)  July  4,  1946  153,08 

Babette  Estes  January  11,  1947  360.OO 


—RESOLUTION  NO.  7947— 


Joseph  L.  Floersheim 
Louise  Fratterelli 
Maurice  Friedman 
Mary  Godall 
Zelia  Livingston 
Jacob  Olken 
Pacific  Rubber  Co. 
Delia  &  Leon  Salomon 
Peter  Venditti 
Mary  L.  Zalinger,  M.D, 


October  29,  1946 
November  22,  1946 
June  19,  1946 


350,00 
150.00 
500.00 
200*00 
500,00 
220.67 
250.00 
200.00 
250,00 


August  19,  1946 
October  19,  1946 
July  15,  1946 


October  29,  1946 
January  6,  1947 


Litigated  settlements 
Austin  Brown 
Viola  Bushnell 
Robert  Downes  and  Guarantee 


August  19,  1944 
January  23,  1946 


2,500,00 
450,00 


Insurance  Co. 


November  22,  1944 


400.00 
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Litigated  settlements: 


Date  of  Accident 


Settlement 


May  Gilbert 
Mark  Golden 


April  22,  1943 
January  9,  1947 
March  24,  1945 
March  1,  IQ45 
December  lo,  1945 
January  18,  1945 
December  31,  1945 
November  2,  1944 
April  24,  1945 


$  2,750.00 
150,00 


Laura  Hrubanik 
Grace  O'Brien 
Samuel  Rader 
Lois  Smathers 
Mercedes  Towns 


1,250.00 
2,000*00 
1,750.00 
1,500.00 


United  Transfer  Co. 
Burnice  Young 


100.00 
650.OO 
990.00 


Judgment: 
Martha  Price 


August  21,  1946 


31.64 


Hearing: 


Extension  of  No.  9  Carline  on  Richland  Avenue  to  Andover: 

Mrs.  Ruth  G  ibeau  of  637  Andover  Street,  again  renewed  her 
request  that  this  line  be  extended  to  Andover  Street. 
President  Marshall  Dill  advised  Mrs,  Gibeau,  that  Messrs* 
Newton,  Scott  and  Turner  had  submitted  a  report  on  this 
extension,  and  that  the  Commission  must  be  guided  according- 
ly.    Limitations  of  personnel  and  equipment  are  vexing 
factors  in  San  Francisco's  transportation  and  until  such 
time  as  there  is  procurement  of  qualified  personnel  and 
needed  equipment,  the  Commission  will  strive,  at  the  present 
time,  to  give  such  transportation  as  will  best  serve  the 
greatest  needs. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 

570th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 

27.  1947 . 

Present:    Marshall  Dill,  Lloyd  S«  Ackerman,  Wf  I,  Kohnke  and 
Daniel  P.  Del  Carlo 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  569th  regular  meeting  of  the 
Commission  held  January  20,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  ^048-- 

RESOLVED,  That  the  budget  estimates  for  the  fiscal  year 
1947-1948  as  prepared  by  the  Manager  of  Utilities  and  which 
has  been  filed  by  said  executive  with  the  Public  Utilities 
Commission  and  acted  upon  by  said  Commission  and  upon  which 
budget  proposals  and  estimate,  public  hearing  has  been  held 
by  said  Commission,  be  and  the  same  is  hereby  approved  and 
it  is  hereby  ordered  that  copies  of  said  budget  estimates  be 
filed  with  the  Controller  for  check  as  to  form  and  complete- 
ness, said  budget  estimates  being  as  follows: 


Public  Utilities  Commission 

$  192,075,00 

San  Francisco  Airport 

2,056,270.00 

Municipal  Railway 

19,700,000.00 

San  Francisco  Water  Department 

10,520,350.00 

Hetch  Hetchy  Water  Supply 

4,533,700,00 

Hetch  Hetchy  Power  Division 

3,536,200.00 

Utilities  Engineering  Bureau 

158,921.00 

Bureau  of  Light,  Heat  and  Power 

^rRl8. 720.00 

$44,216,236.00 
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On  motion  of  Commissioner  Lei  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7%Q— 

WHEREAS    the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Lepartment  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Lepartment,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVEL,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    County  of  San  I^teo-Court  House-Redwood  City,  Calif- 
ornia. 

Permit  to  occupy  portions  of  Hetch  Hetchy  Bay  Livision 
pipe  line  right  of  way,  consisting  of  portions  of  Parcels  Nos. 
2010(1)  and  2010(2),  as  described  in  Hetch  Hetchy  records,  said 
parcels  being  adjacent  to  and  northerly  of  Bay  Road,  San  Mateo 
County, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q50— 

WHEREAs,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVEL,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Tynan  and  Rogers,  604  Fifth  Avenue,  at  Dumbarton 
Lane,  P.  0.  Box  272,  Redwood  City,  California 

Permit  to  occupy  a  portion  of  the  San  Francisco  Water 
Department's  30  foot  strip  of  land  known  as  ?fParcel  No,  42, 
San  Mateo  County  Lands,  Strip  Through  North  Fair  Oaks  on  Alameda 
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Pipe  Linef\  near  Redwood  City,  for  the  purpose  of  constructing 
an  access  driveway  across  said  strip  of  land,  opposite  Sixth 
Avenue « 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  7951-- 

WHEREAS,  The  San  Francisco  Water  Department,  on  order  of 
the  United  States  of  America,  acting  by  and  through  the  Federal 
Public  Housing  Authority,  installed  the  following  temporary 
services  for  the  Authority  under  the  provisions  of  Section  A, 
Rule  8,  of  the  Department's  Rules  and  Regulations: 

1-  Project  CAL  4808:  De  Haro  north  of  24th  Streets,  one  6-inch 
service,  installed  August  7,  1944,  cost  $372.43;  Kansas 
opposite  26th  Streets,  one  6-inch  service,  installed  August 
7,  1944,  cost  $258.39,  . 

2-  Project  CAL  4826:  Queseda  east  of  Hawes  Streets,  one  2- inch 
service,  installed  September  6,  1944,  cost  $99.66, 

WHEREAS    the  conditions  of  said  rule  provide  that  such 
temporary  installations  shall  be  paid  for  by  the  applicant,  and 
also  provide  that,  upon  fulfillment  of  certain  other  con- 
ditions, such  installations  may  be  reclassified  as  permanent 
and  any  payment  therefor  be  refunded;  and, 

WHEREAS,  those  certain  conditions,  providing  for  reclassi- 
fication from  temporary  to  permanent  of  the  services  listed 
herein,  have  been  fulfilled  with  the  exception  that  applica- 
tion for  refund  was  not  received  within  two  years  of  the  date 
of  installation  and  as  the  primary  purposes  of  the  rule,  per- 
taining to  permanency  of  service  and  the  receipt  of  sufficient 
revenues  therefrom,  have  been  fulfilled: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  herebv 
authorizes  the  reclassification  of  these  services  from  tem- 
porary to  permanent  and  the  cancellation  of  their  installation 
charges,  in  the  total  amount  of  $73°»48»  which  have  not  yet 
been  paid  by  the  Government. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  7Q^2— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Requests  for 
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Allocation  of  Funds,  as  follows: 

Request  for  Allocation  of  Funds  No.  665-189,  in  amount  $2,070. 

under  Appropriation  No.  65-925-50-67*  t0  Prov^e  ?or  replace- 
ment of  track  castings  with  straight  rails  in  tracks-Mission 
Street  at  Cortland  Avenue, 

Request  for  Allocation  of  Funds  No.  665-190,  in  amount  $1,119. 
under  Appropriation  No.  65-925"~5°~k8,  to  provide  for  replace- 
ment of  crossing  with  straight  rails  in  tracks,  22nd  Street  at 
Guerrero  Street. 

Above  replacement  jobs  are  hereby  deemed  to  be  of  an  emergency 
nature,  to  be  performed  by  Municipal  Railway  forces  in  ac- 
cordance with  provisions  of  Part  II,  Chapter  X,  Article  2, 
Section  46  of  the  Municipal  Code. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

1 — RESOLUTION  NO.  795V- 

RESOLVED,  That  the  Rules  and  Regulations  Governing  Water 
Service  to  Consumers  as  approved  and  adopted  August  14,  1933t 
with  subsequent  revisions,  be  and  the  same  are  hereby  amended 
in  the  following  Particulars: 

Section  B,  Rule  5>  now  reading  as  follows: 

Rule  5»    Improvement  of  Service,    The  Department  may,  at  its 
expense,  as  a  part  of  its  routine  operations  and  maintenance 
work,  enlarge,  extend  or  replace  its  mains  or  other  facilities 
and  perform  necessary  work  incidental  thereto,  whenever  the 
Department  head  shall  report  that  such  enlargement,  extension 
or  replacement  of  its  mains  or  other  facilities  is  necessary 
for  the  purpose  of  providing  circulation,  improving  pressure 
conditions,  improving  fire  protection  or  for  otherwise  im- 
proving operating  conditions,  provided  that  the  estimated  cost 
of  such  work  for  the    improvement  involved  is  less  than  one 
thousand  dollars  ($1,000.00)  and  that  the  improvement  shall 
have  first  received  the  approval  of  the  Manager  of  Utilities 
who  is  hereby  authorized  to  make  such  approval, 

TO  BE  AMENDED  TO  READ,  as  follows: 

Rule  5 r  Improvement  of  Service.    The  Department  may,  at  its 
expense,  as  a  part  of  its  routine  operations  and  maintenance 
work,  enlarge,  extend  or  replace  its  mains  or  other  facilities 
and  perform  necessary  work  incidental  thereto,  whenever  the 
Department  head  shall  report  that  such  enlargement,  extension 
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or  replaement  of  its  mains  or  other  facilities  is  necessary 
for  the  purpose  of  providing  circulation,  improving  pressure 
conditions,  improving  fire  protection  or  for  otherwise  im- 
proving operating  conditions,  provided  that  the  estimated  cost 
of  such  work  for  the  improvement  involved  is  less  than  two 
thousand  dollars  ($2,000,00)  and  that  the  improvement  shall 
have  first  received  the  approval  of  the  Onager  of  Utilities 
who  is  hereby  authorized  to  make  such  approval. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  Was  adopted  unanimously: 

—RESOLUTION  NO.  79^4 — 

RESOLVED'  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1,666.67,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer,  in 
accordance  with  terms  of  contract  dated  October  2,  1944  •  for 
the  month  of  February,  1947* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman»  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7Q^-- 

WHEREAS,  it  is  necessary  for  the  San  Francisco  Water  De- 
partment to  spray  the  walnut  trees  in  the  Sunol  Walnut  Orchard 
each  year  with  an  oil  emulsion  as  a  preventative  from  all  t^pes 
of  insects;  and, 

WHEREAS'  the  trees  have  reached  such  a  height  that  the 
sprayer  now  in  use  cannot  reach  the  higher  branches,  in  ad- 
dition to  being  over  twenty  years  old  and  not  in  good  con- 
dition; and, 

WHEREAS    if  spraying  is  not  done  prior  to  February  15,  1947? 
the  new  walnut  crop  may  suffer  great  damage  resulting  in  loss 
of  revenues  to  the  City  and  County  of  San  Francisco  and  damage 
to  the  trees;  and, 

WHEREAS f  the  Water  Department  has  placed  a  requisition  with 
the  Purchaser  of  Supplies  for  a  modern  tree  sprayer,  but  which 
because  of  contract  procedure,  cannot  be  delivered  in  sufficient 
time  to  permit  of  necessary  s praying: 

THEREFORE,  BE  IT  RESOLVED    That  time  being  of  the  essence, 
and  to  safeguard  the  revenues  and  property  of  said  City  and 
County,  this  Commission  hereby  declares  the  existence  of  an 
emergency  and  hereby  requests  the  Purchaser  of  Supplies  to 
purchase  necessarv  modern  sprayer  in  the  most  expeditious 
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mariner;  and, 


BE  IT  FURTHER  RESOLVED'  That  the  Controller  be  and  he  is 
hereby  requested  to  certif y'necessary  funds,  under  Appropria- 
tion NO,  666-40O-OO,  to  provide  for  purchase  of  said  sprayer. 

On  motion  of  Commissioner  Del  Carlo,  second  ed  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7^56— 

WKEREAS,  Municipal  Railway  Contract  No.  222-Constructing 
Bay  Shore-Potrero  Connection,  should  in  accordance  with  the 
time  limit  set  forth  in  said  contract  be  completed  on  or  before 
November  19,  1946;  and, 

WHEREAS,  the  contractor  experienced  unavoidable  delays  be- 
cause of  his  inability  to  obtain  necessary  materials,  altera- 
tions of  the  alighment  of  track:  to  be  built,  and  to  a  delay 
due  to  necessary  negotiations  with  the  Pacific  Gas  and  Electric 
Company  relative  to  moving  a  manhole,  it  was  impossible  to 
complete  the  work  in  the  time  allowed;  and, 

WHEREAS,  said  contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  hereby 
grants  an  extension  of  time  of  44  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  Contract  No.  222,  contractor, 
Chas.  L.  Harney,  and  liquidated  damages  for  the  resulting  days 
of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLyTION  NO.  7Q^7 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Modification  of  Contract  No.  5,  in  amount  $370.00,  under 
Municipal  Railway  Contract  No.  234-^1 terations  to  Storeroom- 
24th  Street  Garage,  covering  the  following: 

Extend  area  to  be  painted ,  by  including  an  area  of 
112  feet  in  width  of  north  wall  along  23rd  Street, 
being  situated  in  space  occupied  by  stores  and  entire 
width  of  West  Bay,  painting  to  pe  done  from  floor  to 
roof,  an  average  height  of  22  feet. 
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On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  79f>8 — 

RESOLVED'  That  this  Commission  approves  Recommendation 
for  Contract  Payment,    in  amount  $1,810.30,  in  favor  of 
Abbett  Electric  Co.,  under  Municipal  Railway  Contract  No.  262- 
Constructing  Trolley  System  for  the  Union  Street  Trolley  Coach 
Line. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  79^9 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
trollers certification  of  the  following: 

Water  Department    Request  for  Allocation  of  Funds,  in  amount 
$6,550,00,  under  Appropriation  No.  66-Q70-00,  to  provide  for 
certification  of  WD  Contract  No.  447-Grading  of  the  Reservoir 
Embankment  to  2:1  slope  on  east  side  of  28th  Avenue  between 
Pacheco  and  Quintara  Streets. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$100,000.00;  from  Appropriation  No.  66-Q7I-OO  in  amount 
§60,000.00  and  from  Appropriation  No.  66-980-OO,  in  amount 
$40,000*00;  to  credit  of  Appropriation  No.  666-399-98-2,  to 
provide  for  purchase  of  fittings  to  be  used  in  the  Con- 
struction of  Sunset  Supply  Line  and  Sutro  Reservoir  Distribu- 
tion Fains. 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$2,500.00,  under  Appropriation  No.  66-979-56,  to  provide  for 
preparation  of  plans  and  specifications  for  construction  of  the 
Lake  Merced  Pumping  Plant. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q60— 
■  "     1    111    1  Mi  ft  

RESOLVED,  That  this  Commission  herebv  requests  the  Ffeyor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  an 
ordinance,  appropriating  the  sum  of  $116,692.26,  from  Appro-* 
priation  No.  666-500-OO-Water  Department,  Additions  and  Better- 
ments, to  credit  of  Appropriation  No.  666-231-OO-Heat,  Light  and 
Power  in  amount  $55,000.00  and  credit  of  Appropriation  No.  666- 
070-00- taxes  in  amount  $61,692.26,  to  provide  funds  required  for 
purchase  of  power  and  payment  of  taxes  during  balance  of  the 
1946-1947  fiscal  year* 
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On    motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution    was  adopted  unanimously: 

--RESOLUTION  NO,  7961 — 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $10, 506*61 »  from  the  Emergency 
Reserve  Fund,  to  credit  of  Appropriation  No,  664-870-OO-Taxes, 
to  provide  additional  funds  for  payment  of  Airport  Taxes  for 
fiscal  year  1946-1947. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously. 

— RESOLUTION  NO.  7Q62— 

RESOLVED 9  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $4,393.60,  from  Appropriation 
No.  668-990-OO-Surplus  Fund,  to  credit  of  Appropriation  No. 
668-870-00,  to  provide  for  deficiency  in  taxes  appropriation 
for  fiscal  year  ending  June  30,  1947, 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q6V- 

WKEREAs,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County' of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Mabel  R.  B  runetti-ll6l  Adams  Street,  Redwood  City, 
California 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  consisting  of  a  portion  of  Parcel  2011 
(3)  as  described  in  Hetch  Hetchy  records,  said  parcel  being 
adjacent  to  and  northerly  of  Bay  Road,  Sweeny  Ranch  Subdivision, 
San  I^teo  County,  for  the  purpose  of  constructing  and  main- 
taining a  paved  driveway  and  house  service  pipes  thereon. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7964— 

RESOLVED'  That  this  Commission  approves  entering  into 
that  certain  contract,  dated  January  l6f  1947*  with  the 
Pacific  Gas  and  Electric  Company*    Under  this  agreement,  the 
City  and  County  of  San  Francisco  shall  pay  to  the  said  Pacific 
G-as  and  Electric  Company,  the  entire  cost  of  reconstructing  and 
relocating  portions  of  the  electric  power  lines  on  steel 
towers  situate  in  part  opposite  the  San  Francisco  Airport  and 
convey  and  caused  to  be  conveyed  to  said  Pacific  Gas  and 
Electric  Company  necessary  rights  of  way  for  relocation  of  said 
power  lines  and  towers  within  said  area,,    Said  relocation  and 
reconstruction  of  electric  power  lines  and  steel  towers  to  be 
in  accordance  with  Drawing  No.  DA  10521,  dated  December  19, 
1946,  and  made  a  part  of  said  agreement,  and  in  compliance  with 
rules  and  regulations  of  the  Railroad  Commission  of  the  State 
of  California.    The  total  cost  of  the  work  contemplated  is 
estimated  in  an  amount  not  to  exceed  the  sum  of  $3y°t000«00» 
it  being  understood  that  said  sum  is  only  an  estimate  of  maxi- 
mum cost:  in  the  event  that  it  be  found  that  the  actual  cost 
will  exceed  said  sum,  Pacific  Gas  and  Electric  Company  shall 
not  be  obligated  to  make  any  expenditure  in  excess  of  said 
amount,  until  such  excess  cost  is  authorized  by  the  Commission 
and  certified  by  the  Controller,    The  books  and  records  of 
the  Pacific  Gas  and  Electric  Company  shall  be  open  to  auditors 
of  the  City  for  the  purpose  of  checking  and  verifying  the 
charges  of  the  itemized  bill  to  be  submitted  to  the  City  upon 
completion  of  said  reconstruction  and  relocation. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO, 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  payment  of  non-litigated  and  litigated  settlements, 
as  follows: 


Claimant 

Non-litigated  settlements 
Mamie  Bleasdale 
Alfred  P.  Hall 
Dolores  W.  Kuns 
Yellow  Cab  Co. 

Charlotte  and  Clyde  F.Schoen 
Justo  B,  Barbosa 


Date  of  Accident  Settlement 

November  20,  1946  $  200,00 

November  27,  1946  I50.OO 

September  21,  1946  500*00 

June  26  #  1946  312-95 

January  31,  1946  550,00 

May  8,  1946  1,000,00 
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Litigated  settlements 


Date  of  Accident  Settlement 


Cyril  V.  Leach 
Walter  Wm.  Roehlitz, 
Margaret  Lamprecht 
Corinne  Branson 
Marybell  and  James  Crowley 
Courtney  E.  Duncanson 
William  Goddard 
Noel  S,  Gouveia,  a  single  man 
"by  his  guardian  ad  litem, 
Theodore  S,  Niedermuller 

and  James  W. 


Noverriber  24,  l%6  $ 
November  1,  1946 
April  22,  1945 
August  9,  1945 
February  4,  1945 
April  12,  1945 

May  13,  1943 


Tula  W.  Harbin 

bin,  her  son 
Mary  Justin 
Louis  Levine 
Stefanie  Pollak 


August  26,  1946 
Har- 

May  21,  1944 
June  6,  1945 
May  26,  1946 
September  7,  1945 


50,00 
30.84 
2,000.00 
1,500*00 
1,500.00 
20.00 
2,500.00 


400 t 00 

1,625,00 
6,500.00 
769.58 
42§.00 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


571st  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 

3>  1947- 


Present:    Commissioners  Lloyd  S.  Ackerman,  W.  I.  Kohnke  and 
Daniel  P.  Del  Carlo. 

Vice  President  Lloyd  S,  Ackerman  presided, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  570th  regular  meeting  of  the 
Commission  held  January  27,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  signed  by  Commissioners 
Dill,  Ackerman  and  Kohnke,  on  January  30,  1947  was 
ratified. 

—RESOLUTION  NO.  7Q66-- 

WHEREAS,  the  Purchaser  of  Supplies  has  reported  to  this 
Commission  that  he  is  unable  to  process  requisitions  for 
materials,  supplies  and  equipment  urgently  needed  for  the 
operation  and  maintenance  of  the  Municipal  Railway*  owing  to 
a  shortage  of  personnel*;  and, 

WHEREAS'  the  Purchaser  of  Supplies  has  now  a  backlog  of 
approximately  six  hundred  (600)  Municipal  Railway  requisitions 
for  said  materials,  supplies  and  equipment;  and* 

WHEREAS^  the  materials,  supplies  and  equipment  requisi- 
tioned includes  parts  urgently  needed  to  keep  the  rolling  stock: 
of  the  said  Municipal  Railway  in  an  operating  condition: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
declares  the  existence  of  an  emergency  in  the  procurement  of  tn 
reauired  materials,  supplies  and  eouipment  for  the  Municipal 
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Railway  and  hereby  requests  the  Purchaser  of  Supplies  to  take 
such  steps  as  are  necessary  to  secure  necessary  additional 
personnel  for  the  purpose  of  expediting  the  processing  of  said 
Municipal  Railway  requisitions;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he  is 
hereby  requested  to  approve  transfer  of  Municipal  Railway 
Funds,  in  an  amount  not  to  exceed  the  sum  of  $6,500,00,  for  the 
purpose  of  defraying  the  cost  of  additional  personnel  needed 
to  process  Municipal  Railway  requisitions. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7967-- 

RESOLVED*  That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves  the 
reports  of  Department  Heads  and  establishes,  in  accordance 
with  the  provisions  of  Section  128  of  the  Charter,  the  amount 
of  reasonable  annual  depreciation  expense  for  the  fiscal  year 
1946-1947  of  the  utilities  under  the  jurisdiction  of  the  Com- 
mission, as  follows: 

Revised  Appraisal     Reasonable  Annual  De- 
of  Properties  as       preciation  Expense- 
Department:  at  June  ^0.  1946 ♦     Fiscal  year  IQ46-47. 

Bureau  of  Light, Heat 

and  Power  $    1,423,188,00  $  67,753.35 

San  Francisco  Airport    10,044,691.61  219,005.68 

Municipal  Railway- 
Market  St,  Extension     44,185,923.57  1,318,203.86 

San  Francisco  Water 

De  par tment  72 , 86l ,572.31  951,253. 5§ 
Hetch  Ketchy  Water 

Supply  93,315,933.70  1,283,601,47 

Hetch  Hetchy  Power 

Division  12,420,526.97  234,467.14 

BE  IT  FURTHER  RESOLVED'  That  the  hereinabove  departments 
are  hereby  authorized  to  effect  the  necessarv  entries  upon  its 
books  to  record  the  revised  appraisal,  and  thereafter,  pending 
subsequent  appraisals  or  revisions  to  be  made  by  this  Com- 
mission in  accordance  with  Charter  provisions,  to  provide  for 
recording  of  additions  to,  and  deductions  from,  said  appraisal:- 
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or  revisions  and  for  depreciation  expense  for  succeeding  fiscal 
years,  in  amounts  to  be  recommended  by  Department  Heads,  the 
Manager  of  Utilities  and  approved  by  the  Public  Utilities  Com- 
mission. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  7q6S~ 

RESOLVED 9  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  lease, 
as  follows: 

Wm.    G.  Turner:  of  Sunpl,  Alameda  County,  covering  O.41  acre, 

more  or  less,  being  portion  of  Deed  Parcel  65, 
Sunol  and  San  Antonio  Lands,  for  period  of  one  year,  at  a 
rental  of  $8,00,  lease  period  to  begin  February  15,  1947* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7Q6q~ 

RESOLVED,  That  this  Commission  approves  list  of  perma- 
nent and  temporary  equipment,  drawings  and  conditions  in 
connection  with  the  Byrnes  Store  Rock  Quarrv  sublease  to 
Keeble  and  Brown,  as  follows: 

List  of  equipment,  in  accordance  with  Public  Utilities  Com- 
mission Resolution  No.  79*4  >  submitted  by  said  Keeble  and 
Brown,  classed  as  permanent,  in  an  estimated  amount  $35, ^OG.OO' 
said  permanent  equipment  to  revert  to  the  City  upon  termina- 
tion of  the  lease;    list  of  equipment,  classed  as  temporary 
or  portable,  in  an  estimated  amount  of  $113,960.00,  said 
temporary  or  portable  equipment  to  remain  the  property  of 
the  tenant  to  be  removed  from  the  premises  at  termination  of 
the  lease. 

Drawing  WD  EI482, entitled  "General  Plan  Byrnes  Store  Quarry", 
on  which  said  Keeble  and  Brown  have  indicated  the  extent  of 
their  quarry  operations  and  have  indicated  thereon  location  and 
general  arrangement  of  the  quarry  equipment,  which  they  propose 
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to  install  and  the  location  of  proposed  asphalt  plant. 

Drawing  entitled  "Diagram  of  Plant  Arrangement  Byrnes  Store 
Quarry  submitted  by  Keeble  and  Brown,  dated  January  11,  1947??- 

Approval  of  the  above,  is  subject  to  the  following  conditions: 

Upon  the  expiration,  or  sooner,  termination  of  the  lease, 
tenant  shall  remove  from  the  quarry  site  all  temporary  equip- 
ment designated;  all  buildings  and  installations  listed  on  the 
estimate  of  permanent  and  temporary  equipment,  dated  January 
11,  1947*  which  the  General  Manager  and  Chief  Engineer  of  the 
Water  Department  designates  as  not  being  desired  to  be  retained 
by  the  City,  and  which  may  be  objectionable  to  leave  in  place; 
or,  as  in  the  case  of  concrete  foundations,  or  other  installa- 
ti3ns,  which  will  not  be  further  required  and  are  objectionable 
in  appearance.    These  shall  be  knocked  off  or  buried.  The 
tenant  shall  take  such  steps  as  may  be  required  to  level  off 
unsightly  piles  of  material,  to  the  end  that  the  quarry  site 
shall  not  be  left  in  an  objectionable  condition  with  due  re- 
gard for  the  purposes  for  which  it  has  been  used*    To  this  end, 
the  face  of  the  ouarry  shall  be  left  with  a  general  vertical 
or  uniformly  sloped  face.    Waste  material  shall  be  suitably 
spread  in  locations,  so  as  to  avoid  being  washed  into  the 
reservoir  during  floods  or  freshets. 

The  tenant  shall  install  and  maintain  any  fencing 
necessary  to  protect  the  Water  Departments  properties  from 
access  through  the  quarry. 

The  contractor  shall  provide  proper  sanitarv  convenience 
for  all  employees,  and  shall  maintain  such  in  accordance  with 
the  reouirements  of  the  General  Manager  and  Chief  Engineer  of 
the  Water  Department;  arranging  for  the  disposal  of  all  sani- 
tary waste  shall  be  made  off  of  the  watershed  under  approved 
conditions. 

The  operation  of  any  asphalt  plant  installed  shall  be  such 
as  to  avoid  public  nuisance  or  any  objectionable  effect  on  the 
operations  of  the  Water  Department  resulting  from  smoke,  soot 
or  oil  deposits;  and  providing  further  that  proper  and 
adequare  provisions  is  made  to  avoid  and  protect  against  fire 
hazard , 

The  conduct  of  the  quarry  and  other  operations  conducted 
on  the  leasehold  shall  conform  at  all  times  to  orders  of  the 
General  Manager  and  Chief  Engineer  of  the  Water  Department 
relative  to  the  abatement  of  any  nuisance  detrimental  to  the 


Water  Department's  operations,  or  in  compliance  with  require- 
ments of  the  San'Tiateo  County  authorities  having  jurisdiction. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7970— 

R3S0LVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Reauest  for  Allocation  of 
Funds,  in  amount  $8,500,000.00,  from  Appropriation  No.  96-OOO- 
OO-Unallocated,  to  credit  of  the  following: 


Appropriation 

96-90O-OO   $    520, 000, Unallocated  Balance  of  Appropriations 

96-900-56        120, 000. Plans  and  Specifications 

96-9OO-57        180, 000* Inspection-Supervision  &  Field  Engrg, 

96-900-58        100, 000. Land  Purchases 

96-9H-OO     4,000, 000. Earth  and  Rock  Fill 

96-912-OO        700, 000. Field  Drainage 

96-913-OO        250, 000. Field  Drainage 

96-914-OO     1,600,000, Improvements  to  Runways, Taxiways  &  Grnds. 
96-922-OO        200, 000, Water  Supply  System 
96-923-OO        150, 000. Sewerage  System 

96-924-OO        150, 000. Power  Supply  Street  &  Field  Lighting  Syst. 
96-94O-OO        430, 000. Buildings  and  Appurtenances 
96-96C-OO        100, 000. Permanent  Equipment 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q71-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
trollers certification  of  Water  Department  Reauest  for  Allo- 
cation of  Funds,  in  amount  %, 000,00,  under  Appropriation  No. 
66-962-62,  to  provide  for  purchase  delivery,  planting  and 
staking  of  960  walnut  trees  in  the  development  of  the  Sunol 
Walnut  Orchard., 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q72— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Hetch  Hetchy  Water  Supply,  Power 
and  Utilities  Engineering  Bureau  Request  for  Additional  Allot- 
ment, in  amount  .$100,00,  under  Appropriation  No,  668-112-00, 
to  provide  funds  for  holiday  pay  through  the  month  of  February, 
1947. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  797V- 

RESOLVED,  That  because  of  failure  to  comply  with  terms 
and  conditions,  this  Commission  hereby  revokes  that  certain 
Revocable  Permit,  dated  July  1,  1946,  issued  to  the  Lomita 
Park  Cab  Co.,  covering  the  operation  of  taxicabs  to  and  from 
the  San  Francisco  Airport, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q74-- 

WHEREAS,  the  r-fevor  in    his  annual  message  to  the  Board  of 
Supervisors,  on  January  27,  1947*  urged  the  Public  Utilities 
Commission  to  get  rid  of  our  cable  car  system  as  promptly  as 
possible;  and, 

WHEREAS,  no  suitable  substitute  is  now  available  for  this 
means  of  transportation  on  the  routes  covered  by  Municipal 
Railway  cable  cars*,  and, 

WHEREAS,  the  Commission  is  in  duty-bound  to  provide  trans- 
portation for  the  routes  concerned;  and, 

WHEREAS,  the  Commission  has  determined  after  many  con- 
ferences involving  the  safety  of  cable  car  operation  and  the 
costs  of  system  replacement,  that  definite  steps  must  be  taken 
to  test  the  suitability  of  substitute  forms  of  transportation; 
and, 

WHEREAS »  such  substitutions  would  involve  the  purchase 
of  a  fleet  of  heavy  duty  busses  and  the  resurfacing  of  streets, 
for  which  funds  are  not  now  available: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Manager  of  Utilities 
be  instructed  to  continue  cable  car  operations  until  further 
action  by  the  Commission  as  a  public  necessity  and  convenience; 
and, 

BE  IT  FURTHER  RESOLVED ^  That  the  Manager  of  Utilities  be 
directed  to  experiment  with'heavy  duty  busses  on  cable  car 
routes  on  Sundays  and  holidays  when  such  equipment  becomes 
available, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  7Q7^~ 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants    in  payment  of  non-litigated  and  litigated  settlements, 
as  follows: 


laimant 


Date  of  Accident  Settlement 


Non-litigated  settlements 

David  C.  Kinkead 

Marian  Marks 

Besse  B.  Masters 

Maurice  Michelson 

Joseph  F.  Moreno 

National  Automobile  &  Casualty 

Ins.  Co,  &  Silvio  Tarabori 

Frank  J.  Murphy 

John  R.  Peaslee 

State  Comp.  Ins,  Fund  and  Joseph 

W,  Howe 

Armida  Toso 

Rosie  Toth 

William  H.  Tobin 

Grace  L.  &  Frank  Mc  Coubrey 

Johanna  Hopper 

E«  Barnum  Power 

litigated  settlements 

Dewey  Atwood,  minor,  through  his 

guardian  ad  litem,James  A, Atwood 

Arvilla  and  Raymond  Cosker 

Thomas  Folan 

Pacific  Greyhound  Lines 

A.  H.  Schuyler 

Helena  Shanks 

Mrs  Denny  Spangenberg 

United  States  of  America 

Donna  Wickman 

Martha  Wilkerson 


January  11,  1947 
September  19,  1946 
March  28,  1946 
December  J9  1946 
July  4,  1946 

September  29,  1946 
August  26,  1946' 
December  16,  1946 

May  14,  1946 
December  5>  1946 
September  3>  1946 
November  16,  1946 
December  4,  1946 
November  19,  1946 
November  15*  1945 


December  10,  1945 
May  25,  1946 
August  6,  1946 
April  21,  1946 
March  A,  1944 
June  10,  1946 
April  22,  1946 
August  7,  1045 
September  28,  1946 
April  11,  1946 


200.00 
330,20 
150.00 
138,00 

125. 00 

175.00 
300.00 
l85.ll 

400,00 
250.00 
250.00 
500,00 
950.00 
2,000,00 
3,600.00 


i75»oo 

175.00 
950.00 

537*56 
750.00 

250.00 

375.00 

60.00 

375-oo 
450 . 00 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


572nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 

10,  1947. 


Present:    Commissioners  Lloyd  S.  Acker-man,  W.  K.  Kohnke, 
Daniel  F.  Del  Carlo  and  Thomas  G.  Plant 

Vice  President  Lloyd  S.  Ackerman  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  571st  regular  meeting  of  the 
Commission  held  February  3»  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  7Q76-- 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 


Tor    California  Water  Service  Company,  374  West 
Santa  Clara  Street,  San  Jose,  California 


Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  consisting  of  Parcel  No.  2010(2),  as 
described  In  Hetch  Hetchy  Records,  said  parcel  being  adjacent 
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to  and  northerly  of  Bay  Road,  San  Mateo  County,  for  the  purpose 
of  installing  and  mainlining  an  8tf  water  service  pipe  line 
thereon. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7977— 

RESOLVED,  That  that  certain  agreement,  dated  May  4,  1944, 
between  the  Southern  Pacific  Company  and  the  City  and  County 
of  San  Francisco-Public  Utilities  Commission,  as  successor  to 
the  Market  Street  Railway  Company,  covering  the  joint  use  of 
Southern  Pacific  spur  track  for  street  car  purposes,  between 
Mariposa  and  19th  Streets,  be  and  the  same  is  hereby  termina- 
ted as  of  January  3»  1947  t  an(3> 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities,  be 
and  he  is  hereby  authorized  on  behalf  of  the  Commission  to 
sign  said  termination. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7Q78-- 

RESOLVED'  That  this  Commission  hereby  authorizes  Victor 
Peterson,  GarSge  Superintendent-Municipal  Railway,  to  proceed 
to  the  cities  of  Kent  and  Cleveland,  Ohio,  to  study  and  report 
thereon,  the  construction  and  assembly  of  new  automotive 
equipment  for  the  Municipal  Railway;  and, 

BE  IT  FURTHER  RESOLVED,  That  necessary  travelling  expenses 
are  deemed  to  be  contracted  in  the  performance  of  routine 
duties,  payable  from  Appropriation  N0.  665-200-99. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  797?— 

RESOLVED^  That  this    Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  -$1,440.00,  Water  Department 
Funds,  to  credit  of  Appropriation  No*  666-111-00,  to  provide 
for  compensation  of  one  F406c-Assistant  Engineer,  Water  De- 
partment, reflecting  recent  reclassification. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ?q8q~ 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 

Hetch  Hetchy  Division  Request  for  Allotment  No.  668-11,  in 
amount  $1,072.00,  under  Appropriation  No.  668-35O-OI,  to  pro- 
vide for  additional  funds  under  appropriation  for  foodstuffs; 
deficiency  results  from  additional  employment  owing  to  recon- 
struction of  the  Moccasin  Power  Plant. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount  $750,00 
under  Appropriation  No-  668-400-OO,  to  provide  for  purchase 
of  one  electric  servicer  and  one  electric  refrigerator. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount  $400,00 
under  Appropriation  No.  668-400-00,  to  provide  for  purchase 
of  four  electric  wall  heaters. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount  $3,101. 
to  provide,  under  Appropriation  No.  668-400-00,  for  purchase 
of  filing  cabinets  and  equipment  and  three  typewriters. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$100, 000*00;  $50,000.00  from  Appropriation  No*  665- 200- 99- 
Contractual  Services  and  $5°»000*00  from  Appropriation  No.  665- 
300-99,  Materials  and  Supplies,  to  credit  of  Appropriation 
No.  065-804-99,  to  provide  for  deficiency  in  "Passenger  and 
Damage  Claims". 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7Q8l~ 

WHEREAS,  the  Manager    of  the  Municipal  Railway  has 
recommended  the  granting  of  a  certain  revocable  permit  for  use 
and  occupancy  of  land  under  control  of  that  bureau,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    The  City  of  South  San  Francisco 

Permit  to  construct,  use  and  maintain  an  asphaltic  con- 
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crete  sidewalk  across  the  right-of-way  of  the  Municipal 
Railway  in  South  San    Francisco,  California,  as  described  in 
said  revocable  permit. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  ^82— 

WHEREAS'  the  Manager  of  the  Municipal  Railway  has 
recommended  the  granting  of  a  certain  revocable  permit  for  use 
and  occupancy  of  poles  under  control  of  that  bureau,  as  here- 
inafter set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    First  Orthodfpc  Presbyterian  Church  of  San 
Francisco: 

Permit  to  install  and  maintain  a  sign  on  each  of  two 
poles  of  the  Municipal  Railway  in  San  Francisco,  California, 
as  described  in  said  revocable  permit 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  7Q8V- 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,    as  follows: 

Contract  Payment,  in  amount  17,537.19,  in  favor  of  E#  J. 
Tobin,  under  SFWD  Contract  No*  428-Laying  Cast  Iron  Ffeins  and 
and  Services  in  Apparel  City. 

Contract  Payment,  in  amount  $71,643,20,  in  favor  of  mcco 
Construction  Co.  and  Morrison-Knudsen  Co.,  under  SFWD  Contract 
No.  410-San  Andres  Outlet  No,  3-Connecting  Pipes. 

Contract  Payment,  in  amount  $4,945,61,  in  favor  of  Piombo 
Bros.,  under  SFWD  Contract  No.  404- Excavation  arr,  Embankment 
of  Sutro  Reservoir. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7984— 

RESOLVED    That  this  Commission  approves  the  terms  and 
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conditions  of  Water  Department  agricultural  lease  as  follows: 

S.  CARPANI  of  Coins:  covering  14.5  acres,  being  portion  of  the 

Silva  Tract,  for  period  of  one  year,  beginning 
February  15,  1947,  at  a  rental  of  $188, 00. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO.  7Q8fS — 

RESOLVED'  That  the  following  departments  under  the 
jurisdiction  of  the  Commission,  viz:-Bureau  of  Light,  Heat  and 
Power,  San  Francisco  Airport,  Municipal  Railway,  San  Francisco 
Water  Department,  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau,  may  at  their  own  expense,  as  a 
part  of  their  routine  operations  and  maintenance  work,  enlarge, 
extend  or  replace  their  facilities  and  perform  necessary 
work  incidental  thereto,  whenever  the  department  head  of  any 
utilities  shall  report  for  the  utility  under  his  immediate 
jurisdiction  that  such  enlargement,  extension  or  replacement 
of  said  utility's  facilities  is  necessary  for  carrying  on  or 
improving  operation  of  such  utility,  provided  the  estimated 
cost  of  such  work  of  enlargement,  extension  or  replacement 
work  is  less  than  two  thousand  dollars  ($2,000,00)  and  that 
such  enlargement,  extension  or  replacement  shall  have  first 
received  the  approval  of  the  Onager  of  Utilities,  who  Is  here- 
by authorized  to  make  such  approval;  and, 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No,  3508,  adopted 
November  6,  1939  ^e  and  "the  same  is  hereby  rescinded* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del    Carlo,  the  following  resolution  was  adopted  unanimously: 

-.-RESOLUTION  NO.  7986— 

RESOLVED'  That  all  bids  received  for  Airport  Contract  No, 
92,  for  Additions  and  Improvements  to  the  Administration 
Building  at  San  Francisco  Airport,  be  and  the  same  are  hereby 
rejected,  as  the  lowest  bid  exceeds  the  funds  available  for  the 
work. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  798?— 

RESOLVED f  That  that  certain  revocable  permit  granted  under 
Resolution  No*  7542  of  July  15,  1946,  to  the  Pacific  National 
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Airline,  Inc.,  for  use  of  Airport  property,  be  and  the  same 
is  hereby  revoked,  effective  January  31,  1947. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  7988— 

WHEREAS    employees  of  the  Airport,  Hetch  Hetchy  Project 
and  Water  Department,  including  those  in  a  managerial,  super- 
visory and  technical  capacity,  actually  work  in  counties  out- 
side of  the  City  and  County  of  San  Francisco  and  their  duties 
are  such  that    in  many  instances  they  are  subject  to  call  at 
any  hour  of  the  day  and  night  in  connection  with  accidents, 
or  operations  of  the  City's  properties;  and, 

WHEREAS,  it  appears  essential  that  these  employees  should 
be  readily  available  and  reside  in  the  counties  where  the  work 
is  to  be  performed,  and  there  is  some  conflict  in  the  Charter 
as  to  the    right  of  these  employees  to  so  reside: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  counsel  for  the 
Commission  be  and  he  is  hereby  directed  to  file  a  petition 
in  the  Superior  Court  for  declaratory  relief,  or  such  other 
legal  or  equitable  proceedings  he  may  determine  upon  for  the 
purpose  of  having  the  Court  adjudicate  whether  employees  of  the 
Airport,  Hetch  Hetchy  Project,  and  Water  Department  doing  work 
outside  the  City  may  reside  in  the  county  in  which  their  work 
is  performed,  for  the  purpose  of  preventing  accidents  to  per- 
sons using  the  City's  properties,  for  the  protection  of  the 
properties  and  the  operation  thereof. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7889— 

RESOLVED    That  on  recommendation  of  the  Onager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  payment  of  non-litigated  and  litigated  settle- 
ments and  judgment,  as  follows: 


Claimant 

Non-litigated  settlements 
Josephine  Celillo 
Joseph  Cerimelli 
Elvira  DeMello 
Justin  A.  Garvey 
Harry  V#  Love 


Date  of  Accident  Settlement 


May  8,  1946 

January  13,  1947 
July  26,  1946 
January  14,  1947 
November  22,  1946 


200.00 
350.00 
150,00 
124.32 
457.70 
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Claimant 


Late 


of  Accident 


Settlement 


Non-litigated  settlements 


Anna  Orlovitz 
Sydney  Rawson 
Isaac  Tessler 
Maria  van  Heyst 
Jerome  F.  Mc  Donald 
Joe  Bernstein 
Thelma  Neveu 

Litigated  settlements 
Margareta  Gelger 
Mav  Connelly,  J, 


November  l8 
January  22, 
January  9, 

December  17 
December  20 
January  11, 
August  22, 


,  1946 
1947 

1947  / 
,  1946 

,  1946 

1947 
1946 


A,  Brophy,  George 


Bropliy  and  Walter  Brophy 

Stanlev  S,  Morris 

Thomas  J.  &  Mabel  E.  Scally 

Thomas  J,  Trodden 

Jane  D.  Weaver 


Judgment : 
Dennis  A. 


O'Connell 


November  4,  1946 

1 

October  20,  1944 
November  19,  1944 
April  1,  1945 
October  5,  1944 
November  1,  1946 


July  15,  1945 


387.28 
225 . 00 

115.00 
450.00 

600,00 
2,396-72 
1,000,00 


33-67 

2,000,00 
200.00 

3>75o„oo 
180 . 71 
550.00 


679-25 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


573rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  ~  FEBRUARY 

17.  1947. 


Present:     Commissioners  Marshall  Bill,  Lloyd  S#  Ackerrran, 
W,  I,  Kohnke  and  Thomas  G,  Plant, 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  572nd  regular  meeting  of  the  Com- 
mission held  February  10,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  gommissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  TftQO-- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencie 
including,  although  not  limiting  the  restrictions  to,  The 
United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  f ound  to  be  in  conflict  therewith, 
no  liabilitv  shall  attach  to  the  Citv  and  Countv  of  San  Fran- 
cisco, Public  Utilities  Commission  or  anv  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit 

For  the  Laying  of  8-Inch  Cast  Iron  Mains  in  Edgehill 
Way  and  Kansas  Street,  San  Francisco  Water  Department 
Specification  No.  444 
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be  and  the  same  is  hereby  awarded  to  the  San  Francisco  Water 
Department,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated. 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,"  public  Utilities  Commission,  City  and  County  of  San 
Francisco,  dated  February,  1940. 

If  within  sixty  days  of  award  of  contract  any  necessary 
permission  to  proceed  with  this  contract  has  not  been  granted 
by  any  governmental  agencv  having  jurisdiction,  the  Public 
Utilities  Commission  may,  at  its  option,  cancel  this  contract. 

Item   Description  of  Item-Estimated  Quantity      Total  Amount 
No,   Unit  Price   for  Item 

1.  Excavation  and  backfill  for  8"  pipe,  trench 
17??  wide  by  367f  deep;  800  linear  feet  at  One 
Dollar  and  Forty  Cents  ($1 .40)  per  linear 
foot.  $  1,120.00 

2-3  No  Items  2  or  3 

4.  (b)  Installing  8"  bell  and  spigot  cast  iron 

pipe;  800  linear  feet  at  Thirty  two  cents 

($0.32)  per  linear  foot.  256.OO 

5.  Installing  fittings,  gate  valves,  etc.;  1700 

pounds  at  Six  Cents  ($0,06)  per  pound  102.00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  130  linear  feet  at  One  Dollar 

($1.00)  per  linear  foot.  130.00 

7»  Repavement;  124O  square  feet  of  street  pavement 

at  Forty  Cents  (S0.40)  per  square  foot.  496. 00 

8.  Installation  of  8?f  fire  sprinkler  service,  in- 
cluding pipe,  fittings,  detector,  check  valve  and 
building  concrete  pit  as  per  Drawing  No.  A937A, 

lump  sum  2S0.00 

9.  No  Item  9 

10.  Estimated  field  inspection  cost;  lump  sum  (25  cal- 
endar days  at  510. 75  per  calendar  day)  268.75 

A.  Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  2.05^.25 

Total  amount  of  bid  $4,676.00 
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And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2391"- 

RESOLVED,  That  this    Commission  accepts  the  work  as  satis- 
factorilv  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $106.27, 
being  the  credit  difference  between  estimated  certified  con- 
tract and  final  performance;  approves  certificate  of  acceptance 
and  final  payment,  in  amount  $2,840*43,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  440-Laying  of  8??  Cast  Iron 
Mains  in  Pennsylvania  and  Geneva  Avenues* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerrran,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7692— 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
Contract  Payment,  in  amount  $305,429.58,  in  favor  of  Macco 
Construction  Co.,  and  Morrison  Knudsen  Co.  Inc.,  under  Airport 
Contract  No.  82-Airport  Extension  Fill,  Pavement  and  Related 
Construction  at  the  San  Francisco  Airport. 

On  motionof  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  799 

RESOLVED,  That  this    Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1, 666.6*7,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944,  for 
the  month  of  February,  1947* 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7994— 
RESOLVED,  That  all  bid  received  February  11,  1947,  for  the 
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work  of  Municipal  Railway  Contract  No,  277-For  Installing  Car 
Recorder  Pole:.Boxes,  be  and  the  same  are  hereby  rejected. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  Countv  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:     Larry  Dichiera-409  St.  Francis  Streefc-Redwood  City, 
California: 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way  Parcel  No,  2157(4)  as  described  in 
Hetch  Hetchy  records.    Said  portion  being  adjacent  to  and 
westerly  of  Quartz  Street,  New  High  School  Acres  Subdivision, 
Redwood  City,  California, 

On  motion  of  Commissioner  Ackerman,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  7996— 

WHEREAS,  the  Municipal  Railway  Contract  No,  244-For  Con- 
structing Central  Control  Office,  Geary  Carhouse,  William 
Martin  and  Son,  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
July  13,  1946;  and, 

WHEREAS,  the  Contractor  experienced  unavoidable  delays  be- 
cause of  inability  to  obtain  delivery  of  materials  entering  into 
the  contract  and  because  of  changes  authorized  by  the  City;  and 

WHEREAS,  said  contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  hereby 
grants  an  extension  of  time  of  212  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  Contract  No.  244,  and  liquid- 
ated damages  for  the  resulting  days  of  delay  are  hereby  waived.. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7697— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment, 
in  amount  $5,969.06,  in  favor  of  William  Martin  and  Son,  under 
Municipal  Railway  Contract  No.  244-Constructing  Central  Control 
Office-Geary  Carhouse. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  7998— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $2,397.80, 
being  the  credit  difference  between  certified  estimated  con- 
tract and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $24,371.25,  in  favor  of  Chas, 
L.  Harney,  under  Municipal  Railway  Contract  No.  222-Constructing 
Bay  Shore-Potrero  Connection. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  7^99^ — 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  herebv  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

S.  Cozzolino  of  Millbrae.,  County  of  San  P&teo,  covering  24.7 

acres,  more  or  less,  covering  portions  of  Parcel 
28,  San  Mateo  County  Lands  and  Parcels  2  and  3,  SFWD  Drawing 
No.  B-170-dated  M^rch  28,  1944,  for  a  period  of  three  years, 
beginning  May  1,  1947,  at  an  annual  rental  of  $l8o.QO. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO.  8Qqq— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Additional  Allotment,  in  amount 
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$20,000.00,  under  Appropriation  No.  665-244-99,  to  provide 
for  third  quarter  encumbrances- tire  rental. 

Hetch  Hetchy  Division  Request  for  Additional  Allotment,  in 
amount  $550.00,  under  Appropriation  No,  668-300-01,  to  provide 
for  deficiency  in  appropriation  for  materials  and  supplies. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO,  8p01-~ 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the    San  Francisco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Macco  Construction  Co.  and  Morrison-Knudsen  Co.  Inc. 

Permit  to  use  and  occupy  portions  of    lands  of  City  and 
County  of  San  Francisco  designated  in  the  records  of  the  San 
Francisco  Water  Department  as  Parcels  29  (Millbrae  Pump  Sta- 
tion Lot)  and  3°  (Silva  Tract)  of  San  Ffeteo  County  Lands,  which 
portions  and  uses  are  described  and  set  forth  in  said  permit; 
for  construction,  maintenance  and  use  of  a  road  and  appurtenant 
structures  on  said  Parcels  29  and  30;  for  construction,  main- 
tenance and  use  of  shops,  office,  auxiliary  buildings  and 
storage  yard  on  said  Parcel  3° *  also  for  operation  and  main- 
tenance of  a  temporary  installation  of  4  KV  and  110  V  lines 
and  illuminators,  together  with  necessary  appurtenances  and 
appliances,  on  a  portion  of  the  San  Francisco  Water  Depart- 
ment's 60  KV  transmission  pole  line  in  said  Parcel  3°;  a11  *n 
connection  with  the  performance  of  that  certain  contract 
between  said  Companies  and  the  City  and  County  of  San  Fran- 
cisco known  as  Airport  Department  Contract  No.  82* 

The  permit  shall  remain  in  force  and  effect  for  a  period 
of  one  year  from  the  date  of  the  passage  of  this  resolution,  or 
any  extension  thereof  granted  under  resolution  of  the  Public 
Utilities  Commission,  and  that  the  Manager  of  Utilities  and  the 
G-eneral  Manager  and  Chief  Engineer  of  the  Water  Department 
shall  execute  this  permit  in  behalf  of  the  Commission. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was    adopted  unanimously: 

— RESOLUTION  NO.  8002~- 

RESOLVED,  That  this  Commission  enter  into  supplemental 
agreement  with  W.    P.  Day,  Architect,  to  modify  the  terms  of 
the  existing  contract  entered  into  under  authorization  of 
Resolution  No*  7881,  for  services  in  preparing  plans  and  speci- 
fications for  additions  and  improvements  to  the  Airport  Ad- 
ministration Building;  supplemental  agreement  is  for  the  pur- 
pose of  fixing  an  additional  fee,  in  an  estimated  amount  of 
$10,000,00,  on  the  account  of  the  preparation  of  new  and  re- 
vised plans,  for  the  purpose  of  reducing  the  construction  cost 
to  an  amount  substantially  below  the  amount  of  the  lowest  bid 
previously  received  for  construction  according  to  the  original 
plans  * 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8Q0V- 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controllers  6ertif ication  of  Municipal  Railway  Request  for 
Transfer  of  Funds,  in  amount  $8,000*00,  from  Appropriation 
No.  65-925-50-56,  to  credit  of  Appropriation  No*  665-399-98-55, 
to  provide  for  deficiency  in  Requisition  No*  2153>  tor  purchase 
of  rails  for  Market  Street  tracks, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8Q04-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Request  for  Allocation  of 
Funds,  in  amount  $10,000.00,  under  Appropriation  No.  96-900-55, 
to  provide  for  certification  of  supplemental  agreement  to  be 
entered  into  with  W.  P.  Day,  Architect,  for  revised  plans  and 
specifications  for  Administration  Building-San  Francisco  Air- 
port. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  80Q5— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
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approves  and  hereby  requests  the  Controller  to  draw  warrants 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 

Non-litigated  settlements 
Lorentz  L.  Allen 
Harry  C.  Banducci 
Providence  Barca 
Tekla  K.  B  urgermeister 
Frances  E«  Burk 
Calif.  State  Auto  Assn.  for 

owned  by  Peter  A.  Baron 
Margaret  Campbell 
Lloyd  M.  Fleming 
Julia  Helen  Patterson 
Hyman  Schwartz 
Monroe  C.  Emerson 
Vern  Hagenmn 

Litigated  settlements 
Selma  Simon  Bauer 
Muriel  T.  Brown 
Annie  Cohen 
Grace  French 
Mary  E.  Hoover 
J.  Wm.  P.  Ingram 
Ida  Leib 

Security  Insurance  Co. 
Esther  Sirbu 
Gary  Sirbu,  an  infant,  by  and 

through  Esther  C.  Sirbu,  his 

guardian  ad  litem 


Date  of  Accident  Settlement 


216.87 

151.36 
150.00 

200.00 
152.95 

284,00 
250.00 
313-88 
200.00 
150.00 
600.00 
2,000.00 


June  13,  1946  457-50 

January  2,  1946  1,500.00 

March  15,  1945  4,000.00 

June  23,  1946  300,00 

May  2o,  1946  65O.OO 

April  19,  1940  400.00 

April  4,  1940  375*00 

July  20,  1942  35.OO 

March  15,  1945  2,000.00 


March  15,  1945  2,000*00 


December  16,  1946  $ 
January  23,  1947 
September  27,  1946 
August  29,  1946 
January  13,  1947 

car 

October  29,  1946 
June  20,  1946 
January  9,  1947 
February  28,  1946 
January  10,  1947 
December  20,  1946 
September  19,  1946 


HEARING: 

Carmen's  Union  Division  1380,  Amalgamated  Association  of 
Street^  Electric  Railway  and  Motor  Coach  Employees  of  America, 
A.  F.  of  L.,  on  the  subject  matter  contained  in  letters  from 
Division  1380,  dated  November  6,  1946  and  January  24,  1947 • 
Presentation  of  subject  matter  was  made  by  E.  L.  Oliver  of 
Washington,  D,  C/ Harry  Albert  of  the  Civil  Service  Commission 
sat  in  at  the  hearing.    On  motion  of  Commissioner  Ackerman, 
the  matter  was  taken  under  advisement. 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


574th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
24,  I947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 

W.  I.  Kohnke,  Daniel  F.  Del  Carlo  and  Thomas  G. Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  573r<3  regular  meeting  of  the  Com- 
mission held  February  17,  1947  vvere  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8006— 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
the  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  there- 
with, no  liability  shall  attach  to  the  CiV  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  anv  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  charter  of  the  said  City  and  County,  to-wit: 

REPLACING  STORAGE  BUILDING  AT  MILLBRAE  IN  SAN  MATEO 
COUNTY-SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
NO.  435R 

be  and  the  same  is  hereby  awarded  to  Peter  Sorensen,  he  being 


the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  lump  sum  bid  price:  Eight  Thousand  Four  Hundred 
Seventy-Seven  Dollars  ($8,477.00). 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8C07— 

WHEREAS ^  the  General  Manage r  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the  San  Francisco  Water  Department, 
as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Macco  Construction  Co.  and  Morrison-Knudsen  Co,  Inc. 

Permit  to  utilize  that  portion  of  the  CityTs  60,000  V 
Millbrae-Crystal  Spring  transmission  line  from  its  connection 
with  the    Pacific  Gas  and  Electric  CompanyTs  transmission  line, 
near  Millbrae,  to    Pole  No.  1/3,  for  the  purpose  of  trans- 
mitting electric  energy  to  said  pole. 

On  motion  of  Commissioner  Lei  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously  : 

—RESOLUTION  NO.  8008— 

WHEREAS »  the  Manager  of  the  San  Francisco  Municipal  Railway 
has  recommended  the  granting  of  a  certain  revocable  permit  for 
use  and  occupancy  of  land  under  control  of  that  bureau,  as 
hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That    the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Macco  Construction  Co.  and  Morrison-Knudsen  Co.  Inc. 

Permit  to  maintain   and  use  an  existing  private  road  cross- 
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ing  over  the  Municipal  Railway  San  r^teo  line  right  of  way 
near  Aqua  in  San  Mateo  County,  State  of  California,  as 
described  in  said  revocable  permit. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  800Q~ 

WHEREAS ^  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco    Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT    RESOLVED f  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Mr.  M.  L.  Nickell-834  Hillcrest  Drive,  Redwood  City, 
California: 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Crossing 
pipe  line  right  of  way  consisting  of  Parcel  2178  and  a  portion 
of  Parcel  2179  (1)  as  said  parcels  are  described  in  Hetch 
Hetchy  records,  and  being  portions  of  Lots  6  and  8  in  Block  23 
of  Oak  Knoll  Manor  subdivision,  Redwood  City,  San  mteo 
County,  for  the  purpose  of  a  chicken  yard,  including  the  right 
to  fence. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  CarloB  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  80IO— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Modification  of  Contract, 
in  amount  ^203.00,  under  Contract  No.  89-Cons  true  ting  Power 
Distribution  System  at  San  Francisco  Airport,  contractor, 
L.  H*  Leonard!  Electric  Construction,  being  credit  difference, 
covering  the  following: 

Adjusting  contract  price  for  omitting  one  power 
service  circuit  and  substituting  a  power  service 
circuit  In  a  different  location,  and  of  a  differ- 
ent   type  of  construction. 

Cost  of  circuit  omitted  $2,056.00 
Cost  of  new  circuit  work  1, 85^.00 

Credit  difference  $  203,00 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerma^,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8oil~ 

RSSOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  quitclaim  deed, 
dated  January  23,  1947,  from  Thomas  J.  Lowe  to  Lot  6,  Block  3, 
Map  of  Marino  Vista  Park,  San  Mateo  County,  said  lot  being 
required  for  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8oi2— 

RESOLVED '  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Airport  Request  for  Allocation  of  Funds,  in  amount  $1,500.00, 
under  Appropriation  No,  65-925-08,  to  provide  funds  for  re- 
placement of  water  main,  Coast  Guard  Air  Station. 

Municipal  Railway  Reauest  for  Allocation  of  Funds,  in  amount 
%00.00,  under  Appropriation  No,  65-925-50-67,  being  supple- 
mental to  allocation  of  funds  No.  501,  to  provide  for  replace- 
ment of  track  castings  with  straight  rails  in  tracks-Mission 
Street  at  Courtland  Avenue., 

Municipal  Railway  Order  for  Service  or  Work,  in  amount  $245*00» 
in  favor  of  the  City  of  San  Bruno,  being  the  Municipal  Rail- 
way's one  third  cost  of  improvement  of  widening  the  Angus 
Avenue  Crossing-San  Bruno. 

Municipal  Railway  Request  for  Transfer,  in  amount  $30,000.00, 
f rom  Appropr1  iation  No.  65-925-50-56,  to  credit  of  Appropriation 
No.  665-399-98-53,  to  provide  for  deficiency  in  requisition 
No.  2150,  for  purchase  of  rails. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8oiV- 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
Contract  Payment,  in  amount  $3,858.42,  in  favor  of  Abbett 
Electric  Co.,  under  Municipal  Railway  Contract  No.  262-Con- 
s true ting  a  Trolley  System  for  the  Union  Street  Trolley  Coach 
Line. 
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of  Commissioner  Plant,  seconded  by  Commissioner 
the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  8014-- 

WHEREAS,  the  underground  standby  electric  power  line  of 
the  San  Francisco  Airport  has  failed,  the  cause  of  which  is 
unknown  at  this  time;  and, 

WHEREAS,  the  electric    power  requirements  of  the  entire 
Airport  area  and  all  its  tenants  are  now  dependent  on  one  power 
line;  and, 

WHEREAS,  should  a  failure  occur  in  said  power  line,  the 
entire  operations  of  the  San  Francisco  Airport  would  be  cur- 
tailed: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  consonance  with 
Section  46-Chapter  X,  Article  2  of  the  Municipal  Code,  time 
being  of  the  essence,  to  safeguard  the  property  of  the  City 
and  County  of  San  Francisco,  to  minimize  loss  of  revenues  to 
said  City  and  County,  to  insure  safe  operation  of  aircraft, 
particular!^  night  operation,  this  Commission  hereby  declares 
the  existence  of  an  emergency  in  connection  with  repairs  to  said 
Airport  electric  standby  power  line,  and  the  Onager  of 
Utilities  be  and  he  is  hereby  directed  to  provide  in  the  most 
expeditious  manner  the  necessary  repairs  to  said  standby  power 
line:  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  and  he  is  here- 
by requested  to  certify  necessarv  funds  to  effect    said  repairs 
to  said  Airport  standby  power  line. 

On    motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously:, 

—RESOLUTION  NO.  80IS-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors,  to  adopt  resolution,  accepting  deed  from  Green 
Hills  Country  Club,  a  non-profit  corporation,  to  a  right  of  way 
easement  40  feet  in  width,  being  in    area,  1.702  acres,  San 
Mateo  County,  required  for  the  pipe  line  from  San  Andres  Outlet 
No.  3  to  San  Andres-College  Hill  Pipe  Line,  and  that  the  sum  of 
$5,250.00  be  paid  for  said  easement  as  follows:  $3,548.00  from 
Appropriation  No.  9O-60O-66  and  the  balance  from  money  on  de- 
posit with  the  County  Clerk  of  San  Mateo  County. 


On  motion 
Ackerman, 
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On  motion  of  Commissioner  Plant,     seconded  by  Commissioner 
Lei  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Soi6— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Onager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  Countv  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

CONSTRUCTING  TIMBER  PLATFORM  ON  TIMBER  PILES  IN 
SAN  FRANCISCO  BAY  AT  SAN  FRANCISCO  AIRPORT-Airport 
Contract  No.  91 

be,  and  the  same  is  hereby  awarded  to  The  Duncans on-Harr el son 
Co.,  1404  DeYoung  Building,  San  Francisco,  California,  they 
being  the  lowest  regular  and  responsible  bidder  therefor,  at 
the  lump  sum  price  of  Fifty  Two  Hundred  Ninety  Dollars 
($5,290.00).  •  ... 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  96-924-00, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8oi7-- 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,    in    amount  '$19, 116.00,  in  favor  of 
W.  P.  Dav,  for  engineering  and  architectural  services  in  con- 
nection with  additions  and  improvements  to  the  San  Francisco 
airport  Administration  Building. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8oi8-- 

RESOLVED,  That  this    Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board    of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $805-. 00,  Water  Department  Funds, 
to  credit  of  Appropriation  No.  666-110-OO-Water  Department, 
Permanent  Salaries,  to  provide  for  compensation  of  one  B228 
Senior  Clerk,  reflecting  recent  reclassification  of  position  by 
action  of  the  Civil  Service  Commission, 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke ,  the  following  resolution  was  adooted  unanimously: 

— RESOLUTION  NO.  3oiQ— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $200, 000 ,00- Water  Department 
Funds,  to  credit  of  Appropriation  No.  666-3^-00,  to  provide 
for  increasing  the  Water  Department  Stores  Revolving  Fund,  from 
^400,000.00  to  $600,000.00.    Increase  of  Stores  Revolving  Fund 
is  necessary  for  the  placing  of  orders  for  pipe,  fittings  and 
miscellenaous  materials,  inasmuch  as  orders  placed  now  require 
from  one  year  to  eighteen  months  in  advance  of  delivery. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8020-- 

RSSOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $300*00,  from  Appropriation  No* 
662-199-OO-Public  Utilities  Commission-Compensation  Reserve,  to 
credit  of  Appropriation  No.  662-111-00    to  provide  for  defici- 
ency in  appropriation  for  overtime  to  employees  of  the  General 
Office-Public  Utilities  Commission. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8021— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$5,000,00,  under  Appropriation  No.  66-934-OO,  to  provide  for  re- 
placement of  obsolete  meters. 

Hetch  Hetchy  Division  Request  for  Intra  Fund  Transfer,  in 
amount  $7,200.00,  surplus  in  Appropriation  No.  668-212-02-Rou- 
tine  Maintenance- General,  to  credit  of  the  following: 

Appropriation  No.  668 -200- 02- Contractual  Services  in  amount 
$1,800.00. 

Appropriation  No.  668-gOO-Ol-Materials  and  Supplies  in  amount 
$1,000.00. 

Appropriation  No.  668- 350- 01 -Food stuffs  in  amount  $4,400.00. 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8022— 

WHEREAS,  by  letter  dated  February  l8,  1947,  from  Chas.  L. 
Harney,  the  successful  bidder  for  the  work  to  be  done  under 
Contract  No,  253  consisting  of  the  reconstruction  of  the  inner 
tracks  on  the  Municipal  Railway  on  Market  between  Fremont  and 
Eddy  Streets,  contractor  proposes  that  the  specifications  for 
the  work  be  modified  so  that  all  street  cars  on  the  inner 
tracks  on  Market  between  Fremont  and  Eddy  Streets  will  be 
removed  24  hours  a  day  during  the  terms  of  the  contract,  thus 
affording  contractor  free  access  for  construction,  in  lieu  of 
removing  the  cars  between  9:00  PM  and  5:00  AM  on  holidays  and 
9:00  AM  to  4:00  PM  on  weekdays  and  thereby  allowing  contractor 
to  1  work  three  7i  hour-shifts  for  6  days  each  week;  and, 

WHEREAS    contractor  has  agreed  to  complete  the  contract 
in  its  entirety  within  75  calendar  days  allowing  10  of  these 
days  to  be  considered  as  bonus  days,  and  the  contractor  believ- 
ing 50  working  days  will  allow  the  completion  of  the  actual 
track  work;  and, 

WHEREAS,  the  acceleration  of  the  work  within  75  days  as 
compared  to  the  3°0  days  specified  in  the  contract  for  com- 
pletion of  the  work  would  be  of  great  benefit  to  the  public 
and  that  considerable  saving  will  result  to  the  city  in  salaries 
to  field  and  routing  inspectors;  and, 

WHEREAS,  contractor  has  agreed  to  reduce  his  bid  ^"JOO^OO 
in  the  event  conditions  above  outlined  are  agreed  to: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Contract  No.  253, 
with  contractor  Chas.  L.  Harney  for  the  reconstruction  of  the 
inner  tracks  on  Market  between  Fremont  and  Eddy  Streets  be  and 
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the  same  is  hereby  modified  to  the  extent  that  free  access  for 
the  work  shall  be  accorded  the  contractor  24  hours  a  day  by 
the  non-operation  of  street  cars  over  the  tracks  in  the  area 
specified;  that  the  contract  price  for  said  contract  shall  be 
reduced  $3,700,00;  and  that  the  time  for  completing  the  said 
contract  shall  be  reduced  from  300  days  to  75  days,  10  days 
of  which  75  days  shall  be  considered,  if  work  completed  prior 
to  75  days>  as  bonus  days,  and  liquidated  damages  for  delay 
in  completion  shall  begin  to  run  after  the  75th  day;  and, 

BE  IT  FATHER  RESOLVED,  that  the  modifications  of  the  con- 
tract herein  specified  shall  have  no  force  or  effect  until  the 
Controller  of  the  Citv  and  Countv  has  approved  the  modifications 
the  bonding  company  supplying  bonds  for  the  faithful  performance 
of  the  contract  and  labor  and  material  bond,  is  notified  of 
the  changes  in  the  contract  and  accepts  the  changes,  in 
writing,  and  that  the  contractor  Chas.  L.  Harney  sign  a  copy 
of  this  resolution  accepting  the  proposed  modifications. 

On  motion  of  Commissioner  Ackerman,  seconded  bv  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  802V- 

RESOLVED,  That  on  recommendation  of  the  Onager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw- 
warrants  in  payment  of  non-litigated  and  litigated  settlements 
and  judgment,  as  follows: 

Claimant  Date  of  Accident  Settlement 


Non-litigated  settlements 
T.  Anderson  Bishop 
Wm.  Thomas  Burns 
Berta  Ida  Craft 
Adelaide  Hartnett 
Pearl  Lyons 
Helen  Miller 
Dr.  W.  A.  A.  Naylor 
Herman  R.  Propker 
Edna  Eleanor  Schmitz 
Jessie  Stearns 
Roseanna  Mc  Mullen 
Ada  M.  Boden,  formerly  Ada 

M.  Kirkland 
Newman  C.  Pounds 


December  l6,  1946    5  200.00 


Januarv  24,  1947  125*45 

March  7,  1046  343*02 

December  10,  1946  500,00 

May  10,  1946  300.00 

November  11,  1946  21^.30 

June  10,  1946  406.OO 

September  10,  1946  125.OO 

February  26,  1946  500.00 

April  21,  1946  200.00 

November  4,  1946  650.OO 

July  4,  1946  900.OO 

October  30,  1946  3,000.00 
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Claimant 


Late  of  Accident  Settlement 


Litigated  settlements 


Evadne  Bowe  August  1,  1946 

Jean  A.  Sands  November  7,1945 

Stanley  Tornek,  by  his  guardian 

at  litem,  Harry  Tornek  and 
Harry  Tornek  May  22,  1945 

A.  J.  Walker  September  3,  1946 

December  5,  1946 


Wm.  Wolff 


$  22^.00 
300,00 


2,150fOO 
250.00 
200.00 


Jud gment : 


Thomas  A.  Errington 


December  26,  1944 


91.32 


THEREUPON  THE  MEETING  ADJOURNED.. 


^Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


^75th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  3, 
I047. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
Daniel  F.  Del  Carlo  and  Thomas  G.  Plant 

President  Marshall  Dill  presided, 

On  motion  of  Commissioner  Ackerman,  seconded  Toy  Commissioner 
Kohnke,  the  minutes  of  the  574th  regular  meeting  of  the  Com- 
mission held  February  24,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S024— 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations  and 
provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restriction  to, 
The  United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liabilitv  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  Countv  of  San  Francisco  in    pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

Grading  East  Side  of  23th  Avenue,  Between 
Pacheco  and  Quintara  Streets  in  San  Fran- 
cisco-San Francisco  Water  Department 
Specification  No.  447 
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be  and  the    same  is  hereby  awarded  to  Levincenzi  Bros,  &  Co., 
they  being  the  lowest  regular  and  responsible  bidder  for  said 
work  at  the  following  unit  prices  for  the  estimated  quantities 
stated . 

If  within  sixty  days  of  award  of  contract  any  necessary 
permission  to  proceed  with  this  contract  has  not  been  granted  by 
any  governmental  agency  having  jurisdiction,  the  Public 
Utilities  Commission  may,  at  its  option,  cancel  this  contract. 

Item    Description  of  I  tern-Estimated  Quantity-        Total  Amount 
No.    Unit  Price   for  Item  


1.    Grading;  10,000  cubic  yards  of  excavation  and 
fill  at  Thirty  four  cents  (IO.34)  per  cubic 
yard  $  3,400.00 

2s    Estimated  field  inspection  cost;  Lump  Sum 

(IS  calendar  days  at  510^5  Per  calendar  day)   l6l .2S 

Total  amount  of  bid-  $  3,561.25 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected  * 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  802S— 

RESOLVEL5  That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San    Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

Constructing  Central  Receiving  Room  in  the 
Geary  Carhouse  (Municipal  Railway  Contract 
No.  263) 

be  and  the  same  is  hereby  awarded  to  Wellnitz  and  De  Narde, 
314-6th  Street,  San  Francisco,  they  being  the  lowest  regular 
and  responsible  bidder  therefor  at  the  lump  sum  price  of 
$69,963.10. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  in  Appropriation  No. 
565-500-16. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8026-- 

RESOLVED*  That  this  Commission  hereby  requests  the  Vhyor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordinance, 
appropriating  the  sum  of  $3,039.CO-Bureau  of  Light,  Heat  and 
Power  Funds,  to  credit  of  Appropriation  No.  663-530-O9,  to  pro- 
vide additional  funds  for  certification  of  Contract  No.  48- In- 
stallation of  Street  Lighting  System  on  Third  Street,  Mariposa 
to  Alameda. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution    was  adopted  unanimously: 

--RESOLUTION  NO.  8027-- 

RSSOLVED#  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordinance, 
appropriating  the  sum  of  $13,000.00,  from  Appropriation  No.  92- 
000-OO-Hetch  Hetchy  Bond  Fund,  Unappropriated  Balance,  to 
credit  of  Appropriation  No.  92-500-5^,  to  provide  additional 
funds  necessary  for  the  purchase  and  installation  of  equipment 
in  connection  with  contract  between  the  Modesto  and  Turlock 
Irrigation  Districts  and  the  City  and  County  of  San  Francisco 
for  the  sale  and  purchase  of  electric  energy. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8028— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $l68,00-Hetch  Hetchy  Division 
Funds,  to  credit  of  Appropriation  No.  663-112-00,  to  provide 
additional  funds  necessarv  for  payment  of  employees  working 
holidays  to  June  JO,  1947. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8029  — 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wlt: 

Constructing  a  Street  Lighting  System  on 
Third  Street-Alameda  Street  to  Pferiposa 
Street-Bureau  of  Light,  Heat  and  Power  Con- 
tract No.  48 

be  and  the  same  is  hereby  awarded  to  Geo.  P.  Brayer,  the  lowest 
regular  and  responsible  bidder  for  the  sum  of  $10,033,00. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected* 

Funds  for  this  work  are  available  under  Appropriation  No. 
563-53O-OO. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o^O— 

WHEREAS'  the  General  Manager    and  Chief  Engineer  of  the 
San  Franc iscti  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County' of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    California  Water  Service  Company-374  West  Santa  Clara 
Street,  San  Jose,  California: 

Permit  to  occupy  a  portion  of  the  San  Francisco  Water 
Department's  land  known  as  "Parcel  No,  28-San  Mateo  County 
Lands,",  said  portion  being  in  the  vicinity  of  the  60"  Crystal 
Springs  Pipe  Line,, 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  QoM— 

RESOLVED,  That  all  non-civil  service  appointments, 
temporary  appointments  and  removals  made  by  the  Onager  of 
Utilities  for  the  month  of  January,  1947 ,  be  and  the  same  are 
hereby  approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Controller  and  the  Civil 
Service  Commission. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o?>2— 

RESOLVED f  That  J.  R.  Telles,  lessee  in  that  certain  lease 
between  himself  and  the  City  and  County  of  San  Francisco, 
covering  137°  acres,  Alameda  County  Lands  ,  which  lease  was 
approved  by  Resolution  No.  5728  of  July  26,  1943,  for  a  five 
year  period*  be  and  he  is  hereby  granted  permission  to  sublet 
420  acres  of  said  lease,  being  that  portion  known  as  "The 
400  acre  Field",  to  A .  J,  Garcia,  subject  to  the  condition 
that  the  Water  Department  receive  2F)%  of  the  hay  or  grain  to  be 
raised  on  this  parcel. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  So^V- 

WHEREAS,  the  General    Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San   Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Telephone  and  Telegraph  Co.  and  Pacific 
Gas  and  Electric  Co. 

Permit  to  suspend,  maintain  and  operate  telephone  wires  a*v 
electric  transmission  wires  on  common  poles  across  that  port i or 
of  Parcel  26,  San  Mateo  County  Lands  lying  easterly  of  San 
Bruno  Road,  said  parcel  being  in  South  San  Francisco,  California 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  3o^4~ 

RESOLVSD,  That  this  Commission  herebv  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Transfer,  in  amount  $30,000.00, 
from  Appropriation  No.  665- 20O-99- Contractual  Services,  to 
credit  of  Appropriation  No.  665-244-99,  to  provide  for  de- 
ficiency in  appropriation  for  tire  rental. 

Municipal  Railway  Request  for  Transfer,  in  amount  $17,491.49, 
from  Appropriation  No.  665-500-OO-Additions  and  Betterments, 
to  credit  of  Appropriation  No.  664-50O-16,  to  provide  additional 
funds  for  certification  of  Municipal  Railway  Contract  No.  268- 
Money  Room-Geary  Street  Carhouse. 

Hetch  Hetchy  Division  Request  for  Allocation  of  Funds,  in 
amount  $25,000.00,  under  Appropriation  No.  68-925-OI-89,  to 
provide  for  replacement  of  obsolete  relays  and  switchboard 
equipment  at  Moccasin. 

Hetch  Hetchy  Division  Request  for  Additional  Allotment,  in 
amount  $350.00,  under  Appropriation    No.  668-300-02,  to  pro- 
vide for  deficiency  in  materials  and  supplies  account  for 
current  operations. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  80^-- 

RES0LVEDf  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Modification  of  Air- 
port Contract  No.  82-Airport  Extension  Fill,  Pavement  and  Re- 
lated Construction,  contractor,  Macco  Construction  Co.  and 
Morrison-Knudsen  Co.,  in  amount  $200,900.00,  covering  the 
following: 

Increase  Contract  Items 

Item  1-Dry  Fill-300,000  cu.yds  @  $0,623       -      $186, 900*00 
Item  9- Plant  Mix 

Surfacing    2,000  tons  7.00         -         14. 000.00 

$200,900.00 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o^6~ 

RESOLVSD'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  authorizing  payment  of 
$1,000,00  and  the  conveyance  of  certain  easements  of  the  San 
Francisco  Water  Department,  being  in    area  1.2  acres,  more  or 
less,  Lake  Merced  Lands,  to  Henry  Doelger  Builder,  Inc.,  in 
exchange  for  certain  land  an  easement,  being  in  area  3.OO5 
acres,  more  or  less,  required  for  the  Sunset  Supply  Line  Right 
of  Way. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o^7~ 

WHEREAS '  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  deems  it  advisable  to  create  a  Bureau 
of  Personnel  and  Safety,  for  the  purpose  of  expediting  per- 
sonnel work  and  to  carry  on  the  accident  prevention  program  of 
the  Commission  within  all  utilities  under  the  jurisdiction  of 
the  Commission: 

NOW    THEREFORE,  BE  IT  RESOLVED,  That  pursuant  to  the 
authority  of  Sections  122  and  124  of  the  Charter,  there  is 
herebv  created  a  Bureau  of  Personnel  and  Saf etv,  which  shall 
have  the  power  and  authority  to  supervise,  control  and  direct 
all  personnel  matters  having  to  do  with  qualification,  assign- 
ment and  training  of  employees  and  to  be  responsible  for  in- 
stituting safe  and  efficient  methods  of  equipment  operation,  as 
directed  by  the  Manager  of  Utilities;  and, 

'    BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be 
and  he  is  hereby  authorized  to  obtain  the  services  of  a  person 
possessing  the  requisite  training  and  qualifications  as 
Director  of  the  aforesaid  Bureau  of  Personnel  and  Safety;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  recommends  1 
salary  of  $750.00  per  month  for  said  Director  of  said  Bureau 
of  Personnel  and  Safety,  said  amount  being  in  accord  with  the 
salary  paid  similar  positions  in  both  public  and  private  em- 
ployment of  the  nearest  comparable  nature;  and, 

BE  IT  FTTRTHER  RESOLVED'  That  Resolution  No.  6688, adopted 
April  9,  1945,  creating  a  Bureau  of  Personnel,  and  Resolution 
No.  6931,  adopted  August  2C,  I94S  creating  a  Bureau  of  Acci*- 
cent  Prevention,  be  and  the  same  are  hereby  rescinded  on  the 
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effective  date  of  the  salary  ordinance  amendment  and  the 
supplemental  appropriation  ordinance  creating  the  position  of 
Director,  Bureau  of  Personnel  and  Safety. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8o^8-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $1, 8^5. 00- Public  Utilities  Com- 
mission Funds,  to  credit  of  Appropriation  No.  662-IIO-O5,  Per- 
manent Salaries-Bureau  of  Personnel  and  Safety,  to  provide  for 
compensation  of  Director  of  Personnel  and  Safety,  at  $750 • 00 
per  month;  abolishing  positions  of  one  G84  Director  of  Per- 
sonnel, P.  U.  C.  at  $5C0-600,  and  one  F75  Director  of  Accident 
Prevention  at  $500,00, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8059-- 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw- 
warrants  in  payment  of  non-litigated  settlements,  litigated 
settlements  and  judgments,  as  follows: 


Claimant 


Date  of  Accident  Settlement 


Non-litigated  settlements 


Ruth  V.  Ayers 
Frances  Herron 
Robert  Liegh 
Pearl  Palamos 
Jannie  I.  Ray 
Cecelia  Roman 
Rose  Topjian 
U.S. Pipe  &  Steel  Mfg. 
Rose  Marie  Jerrick 


Co. 


February  10,  1947 
October  JO,  1^46 
January  29,  1947 
January  29&I947 
January  11,  1947 
December  7,  1946 
February  24,  1946 
January  15,1947 
September  19,  1946 


210.00 
500.00 
322 . 50 
565.OO 
151.61 
253.20 
200. OC 
390 .  5ZL 

15,000.00 
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Litigated  settlements 


Date  of  Accident 


Settlements 


Edna  Mauzy 

Mavbelle  R.  Armstrong 
Frank:  Rackas 
Elvira  Gozzo 
Josephine  Moynihan 
mrv  F.  Pilson 
Herbert  L.  Selleck  and 

Margaret  Selleck 
June  S.  Turek  and  Robert  Turek 

Judgments: 

Mary  Stephenson 
Emma  Eakin 
Alfred  A.  Raleigh 
John  Bryan  Eakin 
Rose  Tarr 


November  22,  1946  $  2,400.00 


October  11,  1945  250.OO 

August  23,  1943  500.00 

October  1,  1945  450.OO 

March  21,  1946  600.00 

October  29,  1945  584.55 

September  15,  1946  600.00 

February  5/1945  1,750.00 

January  17,  1945  2,616.50 

March  12,  1945  750.OO 

mrch  12,  1945  1,000.00 

March  12,  1945  4,213.00 

September  11,1945  9,642.05 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


576th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  10, 
I947- 


*********************************************** 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

V.  I.  Kohnke,  Daniel  F.  Del  Carlo  and  Thomas  G.  Plant 


President  Marshall  Dill  presided. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  ifiinutes  of  the  575th  regular  meeting  of  the  Com- 
mission held  March  3,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUT  ION  NO.  S04O— 

WHEREAS,  San  Francisco  Water  Department  Contract  No. 
397  for  the  Laying  of  24"  Steel  and  12"  Cast  Iron  Mains  in 
Pacific  Avenue  and  Jackson  and  Fraikltin  Streets,  contractor, 
Pacific  Pipeline  Construction  Co.,  should  in  accordance  with  the 
time  limit  set  forth  in  said  contract,  be  completed  on  or  be- 
fore March  2P ,  1946:  and, 

WHEREAS    contractor  has  experienced  unavoidable  delay  due 
to  the  inability  to  secure  necessary  materials:  and, 

WHEREAS,  said  Pacific  Pipeline  Construction  Co.  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  three  hundred  thirty  one  (331)  da^s  for> 
uhe  completion  of  SFWD  Contract  No.  397,  and  liquidated  damages 
for  the  resulting  days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  Lei  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S04I-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum    of  $158, 106.00-Municipal  Railway 
Funds,   to  credit  of  Stores  Revolving  Fund,  to  provide  for 
financing  of  purchase  of  materials  and  supplies  required  in  the 
operations  of  the  Municipal  Railway, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8042-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $200,000.00-Municipal  Railway 
Funds,  to  credit  of  Appropriation  No.  665-804-99,  to  provide 
for  deficiency  in  appropriation  for  Passenger  and  Damage  Claims. 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimouslv: 

—RESOLUTION  NO.  804V- 

RESOLVED s  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  &LO,000.00-Municipal  Railway 
Funds,  to  credit  of  Appropriation  No,  665-111-99,  to  provide 
additional  amount  required  for  payment  of  emergency  overtime 
to  Municipal  Railway  employees  for  balance  of  1946-1947  fiscal 
year. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8044— 

WHEREAS,  under  authority  of  Resolution  No.  5619  of  this 
Commission,  adopted  May  17,  1945,  the  Manager  and  Chief  En- 
gineer of  the  Hetch  Hetchy  Water  Supply,  Power  and  Utilities 
Engineering  Bureau  granted  to  T.  M.  Hughes,  a  revocable  permit 
to  use  for  pasturage  certain  lands  of  the  City  in  Tuolumne 
County  at  Mather,  the  Ike  Dye  Place  and  the  Raggio  Ranch  near- 
Moccasin;  and  by  Resolution  No.  7317,  Eleanor  M.  Shields  as 
Executrix  of  the  Estate  of  T.  M,  Hughes,  deceased,  was  sub- 
stituted as  permittee  in  place  of  the  original  permittee;  and 


the  term  of  said  permit,  as  extended  annually  by  resolutions 
and  last  extended  by  Resolution  No.  7317,  expired  December  31, 
1946;  and, 

WHEREAS'  said  Executrix  desires  to  use  the  same  property 
for  the  same' purpose  in  the  year  1947,  and  the  Manager  and 
Chief  Engineer  of  the  Hetch  Hetchv  Water  Supply,  Power  and 
Utilities  Engineering  Bureau,  recommends  that  this  be  per- 
mitted : 


THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  extension  of  the  term  of  the  permit  above  described 
to  December  31»  1947 »  subject  to  earlier  revocation  or  further 
extension;  all  conditions  of  the  original  permit  except  as 
to  date  of  expiration  remaining  in  effect. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SOZIS — 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereb^  authorizes  execution  of  Airport  Revocable 
Permit,  as  follows: 

To:    Southwest  Airways  Company,  Los  Angeles,  California: 
Effective  March  1,  1947: 

Permit  to  occupy  portion  of  San  Francisco  Airport,  as  in- 
dicated on  Drawing  DA  10526,  as  follows: 

Property                       Area        Charge  per  Sq.    Amount  per 
Description  Sq,  Ft.    Ft.  per  Year  Year  

Hangar  No. 2 
Entire  Hangar  as  a 
Unit 

Hangar  10,078       $0.36  $3,628.08 

Office  4,211  .50  2,10S.50 

Airport  property 

Paved  Areas  21,840  .05  1,092.00 

Unimproved  8l,000  .005  46^.^0 

$7,2^0.88 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLD  ION  NO.  8046— 

RESOLVED'  That  this  Commission  approves    the  terms  and 
conditions  ana  hereby  authorizes  execution  of  Airport  Revocable 
Permit,  as  follows: 

To:    Southwest  Airways  Company,  Los  Angeles,  California: 

Permit,  effective  mrch  1,  1947,  to  occupy  Ticket  Counter,  San 
Francisco  Airport  Administration  Building,  covering  an  area  of 
119  square  feet,  at  an  annual  rental  of  .$178.50. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8047— 

RE SOLVED'  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Airport  Revocable 
Permit,  as  follows: 

To:      Western  Air  Lines,  Inc. 

Permit  to  occupy,  effective  March  1,  1947,  office  space 
in  Airport  Passenger  Terminal  Building,  as  follows: 

Property  Description    Area           Charges  per  Sq.     Amount  per 
 Sq.  Ft.  Ft.  per  Year  Year  

Passenger  Terminal 
Building-Office  Space 
i^fein  Floor  Area 

Room  109  291  $  I.50  $  436.50 

Ticket  Counter  258  I.50  387. 00 

Second  Floor 

Rooms  209-209A  294  1.00  294.OO 

$1,117.50 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  80Zl8 — 

RESOLVED'  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Railway  Revocable 
Permit,  as  follows: 
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To:    Mc  Hale's  of  San  Francisco: 

Permit  to  install,  maintain  and  operate  a  flood  lamp  on 
Municipal  Railway  pole  on  Otis  Street  located  about  100  feet 
west  of  the  intersection  of  Otis  and  Mission  Streets,  to 
illuminate  permittee's  service  station,  annual  rental  of  ?>5#00. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  804Q-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisor^  to  enact  ordinance,  authorizing  leasing  of 
Haight  Street  Car  House  Property,  being  lot  16,  Assessor's 
Block  1249,  located  on  the  south  line  of  Haight  Street,  between 
Shrader  and  Stanyan  Streets, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8050-~ 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Modification  of 
Contract, in  amount  $260. 00, under  Contract  No.276-Re pairs  to  Rocf 
of  Garage  at  Turk  and  Webster  Streets, covering  the  following: 
Credit  allowance  for  repair  of  underground  drains, included 
in  contractor's  bid, but  against  which  no  charges  were  made- 
^300,00;  Additional  cost  of  installing  4,?drain  pipe  and  appur- 
tenances, inlieu  of  3'?  pipe  and  appurtenances-$40,00, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8051— 

RESOLVED*  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $38,114,98,  in  favor  of  Macco 
Construction  Co.  and  Morrison-Knudsen  Co,,  under  SPWD  Contract 
No,  410-San  Andres  Outlet  No,  35-Connecting  Pipes. 

Contract  Payment,  in  amount  $3,422.90,  in  favor  of  Piombo 
Bros.,  under  SFWD  Contract  No.  404-Excavation  and  Embankment 
of  Sutro  Reservoir, 

Contract  Payment  in  amount  $17, 100.00,  in  favor  of  Chas.  L. 
Karney,  under  Municipal  Railway  Contract  No.  253- Inner  Tracks 
on  Market  Streets,  between  Freemont  and  Eddy  Streets, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8o^2~ 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $55,000.00,  from  the  surplus 
existing  in  the  Water  Department  Land  Purchase  Fund  for  the 
acquisition  of  land  in  San  Pfeteo    County,  required  for  the 
proposed  Crystal  Springs  Filtration  Plant  and  for  payment  of 
incidental  expenses. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  805>~ 

RESOLVED t  That  this  Commission  herebv  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Division  Request  for  Allocation  of  Funds,  in  amount 
$1,000.00,  under  Appropriation  No.  68-925-00-68,  to  provide 
for  replacement  of  broken  and  worn  outf urniture  at  Moccasin. 

Hetch  Hetchy  Division  Request  for  Intra fund  Transfer,  in 
amount  $4,000.00,  from  Appropriation  No.  668-200-01-1,  to 
credit  of  Appropriation  No.  668-200-02,  to  provide  funds  nec- 
essary to  cover  Requisition  No.  7206,  for  setting  up  new 
filing  system* 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$160.94,  under  Appropriation  No*  66-959-OO,  to  provide  for 
payment  of  interest  on  Bill  of  Street  Assessment-Improving 
28th  Avenue  between  Pacheco  and  Quintara  Streets, 

Airport  Request  for  Allocation  of  Funds,  in  amount  $2,400.00, 
under  Appropriation  No.  64-925-!)?  to  provide  for  reconstruction 
and  recovering  of  Main  Lobby  Furniture-Administration  Building- 
San  Francisco  Airport. 

Airport  Request  for  Intra  Fund  Transfer,  in  amount  $200,900.00, 
from  Appropriation  no.  96-9H-OO,  to  credit  of  Appropriation 
No.  96-9H-OI,  to  provide  for  certification  of  Modification  of 
Contract  No.  82-Airport  Fill. 

Municipal  Railway  Request  for  Intrafund  Transfer,  in  amount 
$183,400.00,  from  Appropriation  No,  665-50O-OO,  to  credit  of 
Appropriation  No.  665-500-27,  to  provide  for  purchase  of 
Assessor's  Block  1Q-Kirkland  Yards. 
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On  motion  of  Commissioner  Ackernan,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  S054— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Railway  Modification  of  Contract, 
in  amount  $2,250,00,  in  favor  of  Chas.  L.  Harney,  contractor, 
under  Municipal  Railway  Contract  No.  253~Reconstructing 
the  Inner  Tracks  on  Market  Street  between  Fremont  and  Eddy 
Streets,  covering  the  following: 

Remove  steel  yokes  from  the  underlying  old  cable  tracks,  when 
such  yokes  are  encountered  in  the  excavating  work, 

Estimated  Cost  -  1500  yokes  ©  $1,50  each  $2,250,00 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  SPA- 
RES OLVED^  That  that  portion  of  Resolution  No.  7989  of 
February  10,  1947  >  approving  settlement  of  claim  of  Margaretta 
Geiger  v  Municipal  Railway,  in  amount  $33.67,  be  and  the  same 
is  hereby  rescinded. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8056— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED f  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Max  Schmidt  and  Theodore  Loy,  c/o  James  and  Voters, 
Civil  Engineers,  1319  Howard  Avenue-Burlingame, 
California: 

Permit  to  occupy  a  portion  of  San  Francisco  Water  Depart- 
ment's property  known  as  the  Silva  Tract,  Parcel  30,  San  Mateo 
County  Lands,  said  portion  being  adjacent  to  and  southwesterly 
of  SI  Camino  Real,  for  the  purpose  of  constructing,  operating 
and  maintaining  a  sanitary  sewer  thereon. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Aekerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8o57~ 

WHEREAS,  the  Municipal  Railway  Contract  No.  257-Con- 
structing  Switchboard  Room  and  Installing  Electrical  Equipment, 
Geary  Carhouse,  H.  S.  Tittle  Contractor,  should  in  accordance 
with  the  time  limit  set  forth  in  said  contract  be  completed 
on  or  before  December  7,  194^ *  anc3> 

WHEREAS*  the  Contractor  experienced  unavoidable  delays 
because  of  inability  to  obtain  delivery  of  materials  entering 
into  the  contract,  and  because  of  certain  changes  authorized 
by  the  City;  and, 

WHEREAS,  said  Contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  hereby 
grants  an  extension  of  time  of  53  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  Contract  No.  257>  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived* 

On  motion  of  Commissioner  Aekerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8058— 

RESOLVED (  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Pinal  Pay- 
ment, in  amount  $3,447.15,  in  favor  of  H.  S.  Tittle  Co*,  under 
Railway  Contract  No.  257-Constructing  Sw/itchboard  Room  and 
Installing  Electrical  Equipment-Geary  Carhouse. 

On  motion  of  Commissioner  Aekerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  80^9— 

WHEREAS'  engineering  and  economic  studies  have  been  con- 
ducted by  representatives  of  this  Commission,  the  Director  of 
Public  Works,  the  Director  of  Planning  and  Deputy  Chief 
of  Police  and  it  is  found  that  public  interest  or  necessity  re- 
quire a  bond  issue  be  submitted  to  the  voters  of  the  City  and 
County  in  the  sum  of  $20,000,000,  the  proceeds  of  the  sale  of 
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of  which  are  to  be  used  for  the  modernization  and  rehabilita- 
tion of  the  entire  Municipal  transit  system  in  accordance 
with  the  modified  Newton  Plan;  and, 

WHEREAS'  public  interest  and  necessity  demand  the  issuance 
of  general  obligation  bonds  of  the  City  and  from  the  sale  of 
same  to  fund  or  refund  the    indebtedness  due  the  Market  Street 
Railway  Company  estimated  in  the  sumof  $2,200,000  as  of  June 
30,  1947»  thus  saving  the  taxpayers  a  substantial  sum  of  money 
in  interest  that  will  accrue  on  the  indebtedness,  which  in- 
debtedness is  due  by  reason  of  the  purchase  of  the  operative 
properties  of  Market  Street  Railway,  and.  that  Section  119.1 
of  the  charter  be  repealed  or  amended  in  the  event  the  voters 
authorize  the  issuance  of  bonds  for  the  purposes  stated;  and, 

WHEREAS,  public  interest  and  necessity  demand  the  purchase 
of  the  operative  properties  of  California  Street  Cable  Railroad 
Company,  which  will  result  in  the  City  owning  all  of  the  street 
railway  systems  in  the  City  and  thus  affording  better  transpor- 
tation throughout  the  City,  a  bond  issue  for  this  purpose 
should  be  submitted  to  the  voters  in  an  amount  to  be  determined 
upon  by  representatives  of  California  Street  Cable  Railroad 
Company  and  representatives  of  the  City: 

NOW,  THEREFORE,  BS  IT  RESOLVED    That  the  Board  of  Super- 
visors be  and  it  is  hereby  reouested'to  prepare  the  necessary 
legislation  for  submission  to  the  voters  of  bond  issues  in 
the  amount  of  -$20,000,000  for  the  modernization  and  rehabilita- 
tion of  the  Municipal  transit  system;  $2,200,000  to  fund  or 
refund  the  indebtedness  due  the  Market  Street  Railway  Company; 
to  repeal  or  amend  Section  119.1  of  the  charter  in  the  event 
the  voters  authorize  the  issuance  of  bonds  to  fund  or  refund 
the  indebtedness  due  Market  Street  Railway  Company;  and  a 
bond  issue  in  an  amount  to  be  determined  upon  by  representa- 
tives of  the  California  Street  Cable  Railroad  Company  and 
representatives  of  the  City  for  the  purchase  of  the  operative 
properties  of  said  company,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Board  of  Supervisors  call 
a  special  election  to  be  held  not  later  than  June  1,  1947,  at 
which  election  the  bond  issues,  charter  amendment  or  repal  of 
Section  119.1  shall  be  submitted  to  the  voters. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  806O-- 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
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Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  payment  of  non-litigated  and  litigated  settle- 
ments, as  follows: 


Claimant 

Non-litigated  settlements 

Pearl  A.  Arndt 

Fannie  Brod 

Silvia  Carraro 

August  Krome 

S.F, Police  Department 

Lawrence  J.  Smythe 

Elsie  Teitler 

Jennie  Becker 

Helen  Keeler 

Nick  Steffan 

Joint  Pole  Association 

Litigated  settlements 
Lars  C.  Berg 
Paralee  Faggett 
Harry  F.  Ford 
Hannah  Frank 
Samuel  Jones 
Catherine  Kilroy 
Don  Mc  Gillis 
Nary  A,  Mitchell 
Valdemar  Mizetsky 
Margaret  and  Grover  E.  Sites 


Date  of  Accident  Settlement 

"■! 1  '  1     "■  ■"  if   1   "  " 1  1 '    'i"  mm 


January  1,  1947  $ 
November  4,  1946 
January  20,  1947 
January  29,  1947 
January  30,  1947 
January  10,  1947 
November  23,  1946 
January  30,  1947 
January  11,  1947 
January  22,  1947 
June  7,  1946 


November  17,  1944 
September  29,  1945 
September  14,  1945 
May  8,  1945 
May  28,  1945 
December  17,  1945 
February  4,  1946 
March  31,  1944 
March  28,  1945 
January  1,  1945 


300.00 
376.70 
225,00 

149*44 
465.44 

175.00 
250.00 
550.00 
585.23 
600.00 

1.999-92 


2,500.00 
600.00 
750.00 
50.00 

4,000.00 
300.00 
150.00 
600.00 

1,275.00 

2,500.00 


Hearing: 

Mr.  Edgar  H.  Haber  of  the  Parkmerc ~d  Newspaper 
appeared  before  the  Commission  in  connection  with  his  request, 
now  before  the  Police  Commission,    relative  to  securing  permit 
or  license  to  inaugurate  a  private  transportation  system  in 
the  Parkmerced  area,  and  to  ascertain  the  Commission's  reaction. 
President  Marshall  Dill  advised,  that  this  problem  arid  like 
problems  in  other  districts  of  the  City  was  receiving  the 
attention  of  the  Commission.    Commissioner  Ackerman  did  not  par- 
ticipate in  the  discussion.    On   motion  of  Commissioner  Del 
Carlo,  the  matter  was  taken  under  advisement. 


Mr*  Wm.  Grogan  of  the  Transport  Workers'  Union,  CIO,  petitioned 
the  Commission's  aid  in  securing  prompt "payment  of  retroactive 
pay.    He  was  advised  to  take  up  the  natter  with  the  Civil  Ser- 
vice Commission  and  the  Controller,  inasmuch  as  the  Commission 
up  to  this  time  had  done  all  that  was  necessary. 


THEREUPON  THE  MEETING  ADJOURN  ED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


577th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  17, 

1947* 

****************************************** 


Present:    Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 

W.  I.  Kohnke,  Daniel  F.  Del  Carlo,  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of    Commissioner  Plant,    seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  ^Jbth  regular  meeting  of  the 
Commission  held  March  10,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o6l — 

RESOLVED    That  this  Commission  hereby  requests  the  Board 
of  Supervisors,  to  enact  ordinance,  authorizing  conveyance 
of  sewer  easement  over  Water  Department  Silva  Tract,  Sa*n 
Mateo  County,  being  in  area  30?x88oT,  in  exchange  for  water 
pipe  line  right  of  way  in  Meadow  Glen  Subdivision,  being  in 
area  40?x864?,  said  exchange  being  of  equal  value,  as 
appraised  by~the  Director  of  Property. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  N0>  8062— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupation  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 
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THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of    San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company 

Permit  to  construct,  maintain  and  use  an  electric  trans- 
mission line  across  the  Hetch  Hetchy  Railroad  right  of  way 
near  Big  Oak  Flat,  Tuolumne  County,  California. 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Plant,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO.  8o6>— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $2,37^*33» 
being  the  credit  difference  between  estimated  certified  con- 
tract and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,    in  amount  $519355»99»  in  favor  of  Pacific 
Pipe  Line  Construction  Co,,  under  SFVD  Contract  No,  397-Laying 
24"  Steel  and  12"  CI  Mains  in  Pacific  Avenue  and  Jackson  and 
Franklin  Streets. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8064-- 

RESOLVED    That  this  Commission  hereby  requests  the 
Board  of  Supervisors,  to  adopt  resolution,  accepting  grant,  from 
the  State  of  California  to  22  acres  of  land,  in  San  Mateo 
County,  required  for  the  development  of  the  San  Francisco 
Airport.    It  is  understood  that  said  land  was  granted  to  the 
City  and  County  of  San  Francisco  pursuant  to  the  provisions 
of  Chapter  987,  Statutes  of  1943,  approved  by  the  Governor  of 
the  State  of  California  on  June  2,  1943;  and  that  title  to 
said  lands  is  therefore  accepted  subject  to  the  terms  and 
conditions  set  forth  in  said  chapter. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  806S— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railwav  Modification  of 
Contract"  In  amount  $59,18,  under  Contract  No,  253~ReGOns1:ruG" 
ting  Inner  Tracks  on  Market  Street,  contractor,  Chas.  L,  Harre 
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covering  the  following: 


Item  1-Move  rails  installed  on  south  track  to 
accommodate  a  15?  mate  instead  of  a 
12?  mate  "  $  16.57 

Item  2-Repair  broken  rail  on  north  inner  track  at 

First  and  Market  Streets,  42,6l 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8066-- 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:     Henry  Doelger  Builder,  Inc,  320  Judah  Street, 
San  Francisco,  California: 

Permit  to  occupy  a  portion  of  San   Francisco  Water 
Department's  property  known  as  Lake  Merced  Tract,  Parcel  55, 
San  Mateo  County  Lands,  and  further  described  as  the  Settling 
Basin,  said  portion  being  adjacent  to  and  westerly  of  the 
easterly  boundary  of  the  said  parcel  for  the  purpose  of  slope 
easements  for  making  cuts  and  fills.      It  is  understood  that 
this  permit  is  issued  in  order  that  the  permittee  may  at  his 
responsibility  start  said  cuts  and  fills  on  the  City's  lands 
prior  to  approval  by  the  Board  of  Supervisors  of  an  exchange 
agreement  between  permittee  and  the  City,  wherein  the  privileges 
granted  by  this  permit  and  certain  other  rights  will  be 
granted  said  permittee  in  exchange  for  a  certain  fee  parcel  and 
a  pipe  line  easement  in  the  Bel  Mar  Subdivision,  owned  by  said 
permittee. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o67~- 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordancewith  plans  and  specifications 
and  approves  Certificate  of  Acceptance  and  Final  Payment,  in 
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amount  $8,088*00,  in  favor  of  L.  H,  Leonard!  Electric  Con- 
struction Co,,  under  Airport  Contract  No*  89-Constructing 
Power  Distribution  System  at  San  Francisco  Airport* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8068— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $2,952*00,  in  favor  of  Petersen 
Engineering  Co.,  under  HHWS  Contract  No.  199-Erecting  Steel 
Towers  and  Installing  Air-Break  Switches  in  Substation  ^J9*- 
Modesto. 

Contract  Payment,  in  amount  $263,791*75,  in  favor  of  Macco 
Construction  Co,  and  Morrison-Knudsen  Co.,  under  Airport  Con- 
tract No.  82-Airport  Extension  Fill,  Pavement  and  Related 
Construction  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  806Q-- 

RESOLVSD'  That  Resolution  No,  7750-adopted  October  21, 
1946,  granting  revocable  permit  to  Airborne  Flower  Traffic, 
covering  occupancy  of  375°  square  feet  of  Airport  unpaved  area, 
at  a  rental  of  $600,00  per  year,  be  and  the  same  is  hereby 
amended  by  increasing  area  to  be  occupied  to  a  total  of  5000 
square  feet,  at  the  same  annual  rental. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  807O-- 

RESOLVED'  That  this  Commission  requests  the  Controller's 
certification' of  the  following: 

Airport  Request  for  Allocation  of  Funds,  in  amount  #1, 550,00, 
under  Appropriation  No.    64-925-09,  to  provide  for  replacement 
of  fire  extinguishers  at  the  San  Francisco  Airport. 

Municipal  Railway  Request  for  Allocation  of  Funds,  in  amount 
$2,519*00,  under  Appropriation  No.  65-925-50-69,  to  provide 
for  replacement  Job  No.  l685M-Repla cement  of  south  half  and 
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northwest  quarter  of  double  track  over  double  track  railway 
crossing  at  Mission  and  Fourth  Streets;  work  is  of  emergency 
nature  to  be  performed  by  Railway  forces  in  accordance  with 
provisions  of  Part  II,  Chapter  X,  Article  2,  Section  46  of 
the  Municipal  Code. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8071~ 

RESOLVED f  That  this  Commission  approves  payment  of  sixty 
cents  (#0.60)  per  day  for  each  day  worked  (whenever  city  trans- 
portation is  not  furnished)  to  all  employees  actually  residing 
in  San  Francisco,  and  who  are  engaged  on  construction  work  at 
the  San  Francisco  Airport,  for  transportation  charges  to  and 
from  said  Airport,  effective  March    1,  1947* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8072— 

RESOLVED »  That  this  Commission  approves  Contract  Payment 
Recommendation,  in  amount  $5, 000,00,  in  favor  of  W.  P'#  Day, 
under  agreement  for  engineering  and  architectural  services  in 
connection  with  additions  and  improvements  to  Airport  Adminis*. 
tration  Building* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  807V- 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Intrafund  Transfer,  as  follows: 

From  Appropriation  No.  664-231-OO-Light,  Heat 

and  Power  $  2,500,00 

to  credit  of: 

Appropriation  No.  664-212-OO-Routine  Mtce«  1,500.0: 
Appropriation  No.  664-500-OO-Materials  &  Supplies  1,000,/' 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8074— 

VJHEREAS,  Macco  Construction  Company  and  Morrison-Knudsen 
Companv,  Inc.,  contractor,  under  Airport  Contract  No.  82-For 
Airport  Extension  Fill,  Pavement  and  Related  Construction  at 
San  Francisco  Airport,  between  January  1  and  February  28,  1947* 
found  it  necessary  twice  to  discontinue  fill  construction,  on 
order  or  with  approval  of  the  Engineer,  because  of  rainy 
weather  conditions  making  it  impossible  to  proceed  with  satis- 
factory results,  theaggregate  delay  thus  suffered  being 
equivalent  to  17  calendar  days;  and, 

WHEREAS"  the  contractor  was  allowed  five  calendar  days 
extension  of 'time  by  Resolution  No„  7604  and  twenty-one 
calendar  days  by  Resolution  No.  7917  of  this  Commission: 

MOW,  THEREFORE ,  BE  IT  RESOLVED'  That  the  Commission  ex- 
tend for  a  further  period  of  17  calendar  days  (making  a  total 
of  43  calendar  days  including  the  previous  extensions)  the 
time  allowed  for  placement  of  all  fill  after  the  first 
5,740,000  cubic  yards;  that  the  time  allowance  tabulated  in 
Section  ^lA  of  the  Specifications  be  correspondingly  modified; 
and  that  the  time  allowance  of  250  calendar  days  set  forth  in 
Section  63  be  correspondingly  extended  to  293  calendar  days; 
and  liquidated  damages  on  account  of  delay  for  said  period 
are  hereby  waived. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  807^— 

RESOLVED^  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  payment  of  non-litigated  and  litigated  settle- 
ments, as  follows: 


Claimant 

Non-litigated  settlements 
Ernie  Bala 
Roderick  J>  Drewien 
John  Rf  Ficklin 
William  Fjsher 
Chris  Gomez 

Charles  B,  Reeves  and  Mary  J 

Reeves 


Date  of  Accident 

March  3,  1947 
February  27,  1947 
February  15,  1947 
January  8,  1947 
November  27,  1946 

January  4,  1947 


Settlemen' 

132  ,c 

350.0. 

450,0, 
20c ,  c; 


205,9 
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Claimant 


Date  of  Accident  Settlement 


Non-lltlgated  settlements 


Emil  J,  Risi 

Eva  Sloan 

James  Jensen 

Sonia  Rosenthal 

Harry  E.  Garcia 

W.  House,  also  known  as 


July  24,  1946  I 


November  2b,  1946 
January  30,  1947 
November  3,  1946 
July  24,  1946 


27U77 
200 . 00 

600.00 


967 . 50 
1,760.62 


William  G.  House 
Florence  Ildefonso 


January  11,  1947 
December  2S,  1946 


1,500,00 
1,500.00 


Litigated  settlements 
Bess  S,  Avellar  and  Ernest 


Avellar 


July  5,  1945  500.00 

January  22,  1945  750.00 

February  28,  1945  3,500,00 

October  6,  1946  637. 10 

December  11,  1944  750*00 

November    27,  1946  350,00 

June  19,  1946  450,00 


Daniel  T,  Campbell 
Frank  Duggan 
Pacific  Greyhound  Lines 
Ellsif  Petersen 
Bernice  Rodriguez 
Hans  S.  Stern 


HEARING:  Transportation  in  the  Parkmerced  Tract, 

President  Marshall  Dill  advised  the  delegation  present, 
that  the  Commission  had  investigated  the  matter  of  endorsing 
a  private  franchise  to  operate  in  the  tract  and  had  concluded 
that  it  was  not  to  the  best  interest;  on  the  other  hand,  the 
Commission  would  extend  the  operation  of  the  No.  3  Bus  Route 
to  serve  this  tract. 

Mr.  Edgar  H.  Haber,  proponent  of  the  private  franchise  stated 
that  the  Commission's  proposed  routing  through  the  tract  would 
not  adequately  serve  the  district,  though  expressing  satis- 
faction with  the  City  as  the  operator. 

Mr.  Harry  Grossman  of  the  Merchants  Lakeside  Village  Association 
stated  that  he  was  unaware  of  the  Citv  operating  bus  service 
in  the  district  until  appearance  at  this  meeting,  but  gave  his 
unqualified  endorsement  to  City  operation.    He  expressed  some 
concern  as  to  whether  route  suggested  would  serve  more  than 
50%  of  the  area. 

General  Paul  V.  Malone,  expressed  solicitude  for  service  in 
the  tract  and  favored  the  suggested  plan  of  Mr.  Haber,  until 
such  time  as  the  City,  through  securing  of  equipment  could 
adequately  serve  the  district. 
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Mr«  W.  L.  Thicker,  Manager  of  the  Parkmerced  District,  voiced 
his  appreciation  of  the  City  in  extending  service  to  the 
tract,  not  favoring  entry  of  private  operation. 

Commissioner  Del  Carlo,  reminded  those  present,  that  the 
Charter  of  the  City  and  County  of  San  Francisco  commits  the 
City  to  municipal  operation  of  utilities,  including  transpor- 
tation; to  endorse  or  encourage  support  of  private  operation 
would  be  inconsistent  with  this  basic  thought,  particularly 
in  view  of  the  Commission^  support  for  acquisition  of  the 
private  operations  of  the "Market  Street  Railway  and  more  re- 
cently, committing  itself  to  acquisition  of  the  California 
Cable  Lines,    Mr,  Del  Carlo,  personally  investigated  operation 
of  bus  service  in  the  tract  and  reminded  the  delegation,  that 
because  of  the  narrowness  of  streets,  limited  circle  spaces 
and  other  impediments,  full  operation  in  the  tract  would  be 
very  difficult,  but  it  is  a  problem  for  the  Commission  to  solve; 
with  service  in  effect,  partial  though  it  may  be,  later  studies 
and  the  securing  of  equipment  will  afford  the  Commission 
opportunity  to  extend  service. 

President  Marshall  Dill,  in  endorsing  the  remarks  of  Mr,  Del 
Carlo,  further  stated,  that  the  Commission  had  at  all  times 
kept  its  promises  to  the  residents  of  the  Parkmerced  area;  it 
is  the  desire  and  intent  of  the  Commission  to  help  this  area 
and  additional  service  would  be  given  if  later  studies  justify 
extension. 

Mr.  Turner,  Manager  of  Utilities,  requested  Mr.  Haber,  through 
his  district  newspaper  to  "generate'*  business  when  service  is 
Inaugurated  in  about  ten  days. 


THEREUPON  THE  MEETING  ADJOURNED, 
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Mil  U  T  E  S 


PUBLIC  U  TILITIES  COMMISSION 


573th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  24, 
1947. 


Present:   Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman  and 
Thomas  G.  Plant 

President  Marshall  Dill  presided ♦ 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  577th  regular  meeting  of  the 
Commission  held  March  17,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8076— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

Louis  Risso  of  Colma,  San  Mateo  County: 

Covering  57 *8  acres,  more  or  less,  being  portion  of  Parcel  No. 
30-San  Mateo  County  Lands,  commonly  known  as  the  f,Silva  Tract", 
for  period  of  three  years,  beginning  January  15,  1947  f  at  an 
annual  rental  of  $360,60  for  pasturage  purposes  only. 

Covering  55*^3  acres,  more  or  less,  being  portion  of  the 
Capuchino  Tract,  San  Mateo  County,  for  period  of  three  years, 
beginning  May  1,  1947,  at  an  annual  rental  of  $125,72,  for 
pasturage  and  agricultural  purposes  only. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8077~ 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Airport  Extension  Fill,  Drainage  Work  and 
Related  Construction  at  San  Francisco  Air- 
port-Airport Contract  No.  93 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Guy  F.  Atkinson  Cq»,  10  West  Orange 
Avenue-South  San  Francisco 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid,  at  $3,722,310.50,  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  No.  96-9II-OO, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8078— 

WHEREAS'  the  General  Manager  and  Chief  Engineer  of  the 
San  Franc isc6  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 
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To:    Pacific  Telephone  and  Telegraph  Company  and  Pacific  Gas 
and  Electric  Company 

A  revocable  permit  to  install  a  pole  and  suspend,  main- 
tain and  operate  telephone  wires  and  electric  transmission 
wires  across  a  portion  of  San  Francisco  Water  Department 
property,  Parcel  75,  Alameda  County  Lands,  said  portion  being 
the  southwesterly  corner  of  the  southeasterly  quarter  of 
Section  4,  T.  5,  S.  R.  IE, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8079— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1, 666.67 •  *n  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944>  for 
the  month  of  March,  1947. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution   was  adopted  unanimously: 

-^RESOLUTION  NO.  808O-- 

WHEREAS,  Robert  Gibson  has  retired  from  the  service  of 
the  City  and  Countv  of  San  Francisco,  after  serving  as  a  con- 
ductor in  the  Municipal  Railway  for  a  period  of  thirty  three 
years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Gibson  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED^  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution  expresses  to  Mr.  Gibson,  its  best  wishes  for  a 
long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copv  of  this  resolution  for 
presentation  to  Mr.  Robert  Gibson. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8o8l-- 

WHEREAS,  the  time  allowance  for  performance  of   Bure.au  of 
Light,  Heat  and  Power  Contract  No,  47-Constructing  a  Street 
Lighting  System  On  Fell  Street,  Baker  Street  To  Stanyan 
Street,  H.  C.  Reid  &  Co.,  contractor,  as  originally  fixed 
under  the  terms  of  the  contract  expired  March  15,  1947 *  and> 

WHEREAS '  there  have  been  unavoidable  delays  in  deliveries 
of  luminaires  and  lead-covered  cable  for  installation  under 
this  contract;  and, 

WHEREAS,  the  contractor  has  prosecuted  the  work  diligently 
but  due  to  the  above-mentioned  circumstances  will  be  unable  to 
complete  the  work  within  the  original  contract  time  allowances: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  ex*  . 
tends  for  a  period  of  160  calendar  flays  the  time  allowance  for 
completion  of  the  work  required  under  said  Contract  No.  47,  and 
liquidated  damages  on  account  of  delay  are  hereby  waived*, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  8082-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Hetch  Hetchy  Division  Request  for 
Intra  Fund  Transfer,  in  amount  ^4,000.00,  from  Appropriation 
No,  668-212-02-Routine  Maintenance-General,  to  credit  of  Appro- 
priation No.  668-200-02,  to  provide  funds  for  setting  up  new 
filing  system;  and, 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  8053,  which 
transferred  said  sum  of  $4, 000.00,  from  Appropriation  No.  668- 
200-01-1,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8o8v<- 

RESOLVED    That  in  accordance  with  Section  151  and  Section 
151.3  of  ^he  Charter,  this  Commission  approves  inclusion  in  the 
1947-1948  Public  Utilities  Commission  budget  estimates,  salary 
schedules  adopted  by  the  Board  of  Supervisors, 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8084— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Modification  of  Airport 
Contract  No,  82-Airport  Extension  Pill, Pavement  and  Related 
Construction,  contractor, Macco  Construction  Co,  and  Morrison 
Knudsen  Co., in  amount  160,725.00,  covering  the  following: 

Increase: 

Item  1-Dry  Pill  75,000  cu.yds  @  $0,623  -  $46,725.00 

Item  9-Plant  Max  Surfacing  2,000  tons  7. 00  14,000*00 

AND  BE  IT  FURTHER  RESOLVED,  That  Resolution  No*  8035, 
adopted  March  3,  1947*  be  anc3  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8085-- 

RESOLVED   That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$600,00,  under  Appropriation  No.  66-938-OO,  to  provide  for 
reconstruction  of  sidewalk  on  corner  of  Lyons  Street  and 
Pacific  Avenue-Pacific  Heights  Tank  Site, 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$1,900.00,  under  Appropriation  No,  66-974-00,  to  provide  for 
fencing  of  chlorine  station  and  weir  box  at  Bald  Hill  Outlet. 

Railway  Request  for  Intra  Fund  Transfer,  in  amount  $3,599*36, 
from  Appropriation  No,  65-925-50-29,  t0  credit  of  Appropriation 
No.  665-399-98-52,  1:0  provide  for  deficiency  in  purchase  of 
rails  for  Mission  Street. 

Airport  Request  for  Intra  Fund  Transfer,  in  amount  $60,725.00, 
from  Appropriation  No*  96-91I-OO,  to  credit  of  Appropriation  No. 
96-911-OI,  to  provide  for  certification  of  Airport  Contract 
Modification,  under  Contract  No,  92-Airport  Extension  Fill, 
That  portion  of  Resolution  No.  8053,  adopted  March  10,  1947,  re- 
questing certification  of  contract  modification  in  amount 
$200,900.00  is  hereby  rescinded. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  8086— 


RESOLVED,  That  on    recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  -Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  payment  of  non-litigated  and  litigated  settlements 
and  judgments,  as  follows: 


Claimant 

Non-litigated  settlements 
Edna  Brennan 


Date  of  Accident 


November  25,  1946 
Joseph  Camilleri,  individually 
and  as  father  and  natural  guar- 
dian of  Alice  Camilleri,  a  minor  August  20,  1946 


Marie  B,  Coffey 
Maude  Cole 
Lillian  T.  Connell 
Michael  S.  Drohlich 
Ronald  A.  Gemmell 
Peter  Mc  Cool 
Charles  E.  Newby 
Eloise  K.  O'Melvanny 
Charles  B.  Peterson 
Edward  N,  Sager 
Warehousemen's  Union  #6 
Dora  Wedell 
Timothy  J.OfCallaghan  as  special 
administrator  of  the  estate  of 


February  5,  1947 
March  1,  1947 
February  4,  1947 
February  3,  1947 
January  13,  1947 
February  10,  I947 
January  6,  1947 
January  24,  1947 
February  9,  1947 
January  8,  1947 
January  22,  1947 
December  23,  1946 


Hannah  M.Courtney, deceased 
Jacquelin  Storti,  a  minor 

Litigated  settlements 
A.  J.  Block: 
Alice  Janssen 
Joseph  M„  Mc  Haig 
Janice  Santiago 
Bernice  Santiago 
Z.  R.  Duback 

Judgments: 
Jannie  Dunbar 

George  Wong,  Mable  Wong  and 
Andrew  Mah 


March  5> 
November 


1946 

29,  1946 


October  27,  1945 
September  3,  1946 
November  15,  1945 
April  22,  1946 

December  25,  1944 


March  19,  1945 
March  12,  1945 


Settlement 
$  185.OO 


500.00 
500 . 00 
500.00 
150*00 
300.00 
130,27 

327.50 
500.00 
125.38 

197-35 
154.90 

163,32 

328.45 


2,350.00 
17,500.00 


300  JOO 

250.00 
850,00 
335.00 
165.00 

1,200.00 


1,500.00 
3,805.49 


THEREUPON  THE  MEETING  ADJOURNED « 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


579th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  Jl, 

1947. 


Present:     Commissioners  Marshall  Dill,  Lloyd  S.„  Ackerman 
and  Daniel  F,  Del  Carlo • 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  Toy  Commissioner 
Del  Carlo,  the  minutes  of  the  578th  regular  meeting  of  the 
Commission  held  March  24,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  S087-- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  subject  to  all  laws,  rules,  regula- 
tions and  provisions  of  the  United  States  Government  or  any 
of  its  agencies  including,  although  not  limiting  the  restric- 
tions to  the  United  States  Civilian  Production  Administration, 
and  in  the  event  the  contract  may  be  found  to  be  in  conflict 
therewith,  no  liability  shall  attach  to  the  City  and  Countv  of 
San  Francisco,  Public  Utilities  Commission  or  any  of  its 
officers,  members  or  employees,  the  contract  for 

Construction  of  the  Irvington  Pumping  Station 
Alameda  County-San  Francisco  Water  Department 
Specification  No.  456 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specif ica- 


tions,  for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fred  J.  Early,  Jr.  Co,,  Inc*,  3^9  Pine  Street, 
San  Francisco  4  California 

they  being  the    lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Eighty-Seven  Thousand  Five  Hundred  Fifty  Nine 
Dollars  and  Fifty  Cents  ($87,559.50),  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8088— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

Installation  of  a  Street  Lighting  System  for  Union 
Square-Bureau  of  Light,  Heat  and  Power  Contract 
No.  50 

be  and  the  same  is  hereby  awarded  to  Abbett  Electric  Company, 
the  lowest  regular  and  responsible  bidder  for  the  sum  of 
$9,522,00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected* 

Funds  for  this  work  are  available  in  Appropriation  No. 
663-530-26, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8089— 

RESOLVED,  That  all  non-civil  service  appointments,  tempo- 
rary appointments  and  removals  made  by  the  Manager  of  Utilities 
for  the  month  of  February,  1947,  be  and  the  same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
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and  removals  be  transmitted 
Service  Commission. 


to  the  Controller  and  the  Civil 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  80QO— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
that  budget  estimates  be  decreased  as  follows: 


PUBLIC  UTILITIES  COMMISSION 
GENERAL  OFFICE 


Index  762 

Sheet  Line  Class  Title  or  Description 

Bureau  of  Accident  Prevention 
1       20   Appro. 762-110-02-Per. Salaries 
l-B408-Gen.Clk.Sten.©  .$185-230 
l-F75-Dir.Bu.Acct . Prvtn-f500.00 
1       21    Appro . 762-200-02-Contr . Servi  ces 
1       22   Appro . 762-203-02-Alwc , Empl . Cars 
1       23    Appro. 762-860-02-Pensn.  &  Ret.Alwce 

Bureau  of  Personnel 
1       30    Appro. 762-110-03-Per. Salaries 
l-GSl-Persnl.Asst.@  $210-265 
l-G04-Dir.Bu.of  Persnl-$500-600 
1       31   Appro. 762-200-03-Contr. Services 
1       32    Appro • 762- 203-O3-A Iwc , Empl , Cars 

1  33   Appro. 762-860-03- Pensn*&  Ret.Alwce 

B  ureau  of  Personnel  &  Safety 

2  20    Appro. 762-110-05-Per. Salaries 

l-B408-Gen.Clk.Sten.  ©  $185-230 
I-G54- Personnel  Asst.  ©  $220-275 
l-G90-Dir,Bur.Persnl  &  Sfty-©  $700- 
2       21    Appro. 762-200-05-Contr.Srvcs 
2       22    Appro . 762- 203-05-Alwc  # Empl , Cars 
2       23    Appro* 762-860-05- Pensn  &  Ret.Alwce 


Net  Decrease 


Increase  Decrease 


13,635. 


300 
540 


8,220. 


200,. 
360. 
932. 


9,355- 


200. 
36O. 
1,008, 


15, 749. $20, 635. 

-go,  6%. 

$4^886. 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— 'RESOLUTION  NO,  809I-- 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Order  for  Service  or  Work 
No.  96-6,  in  amount  $1,800,00,  in  favor  of  the  Pacific  Gas 
and  Electric  Co.,  covering  the  following: 

1.  Furnish,  install  and  remove  upon  completion  of  its  use, 

4  KV  3  0  temporary  line  from  existing  pole  lines  opposite 
service  to  Bellair  Co,  to  metering  pole  at  Coast  Guard  Road 
and  Bayshore  Highway. 

2.  Furnish  and  install  bussing  from  metering  pole  at  Coast 
Guard  Road  to  last  pole  of  existing  4  KV  line;  and, 

BE  IT  FURTHER  RESOLVED'  That  the  Manager  of  Utilities  be 
and  he  is  hereby  authorized* to  sign  on  behalf  of  the  Commission, 
Contract  for  Performance  of  Miscellaneous  Work  by  Pacific  Gas 
and  Electric  Company,  to  provide  for  the  above. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8092— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property,  to  prepare  for  submission  to  the  Board  of 
Supervisors,  necessary  legislation,  providing  for  the  sale  of 
0«09  acre  portion  of  the  Hadsell  Tract,  being  a  small  parcel 
located  between  the  Southern  Pacific  Railroad  and  the  Western 
Pacific  Railroad,  west  of  the  Sunol  Station,  Alameda  County,  at 
a  minimum  offer  of  $250*00. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8og>~ 

RESOLVED f  That  this  Commission  hereby  requests  the  Board 
of  Supervisors,  to  adopt  resolution,  accepting  from  the  United 
States  of  America,  a  deed  to  Assessor's  Block  19,  bounded  by 
Beach,  Stockton,  North  Point  and  Powell  Streets,  required  for 
Municipal  Railway  purposes. 
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On  motion  of  Commissioner  Ackerma%  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8094-- 

RESOLVED   That  this  Commission  hereby  requests  the  Board 
of  Supervisors,  to  enact  ordinance,  amending  Section  10  of  the 
Annual  Appropriation  Ordinance  for  the  fiscal  year  1946-194? • 
Bill  No.  4074,  Ordinanoe  No,  5858,  by  inserting  therein,  be- 
tween the  present  third  and  fourth  paragraphs,  a  paragraph, 
reading  as  follows: 

"All  moneys  received  by  the  City  and  County  of 
San  Francisco  pursuant  to  the  terms  and  conditions 
of  any  excess  public  liability  and  property  damage 
insurance  policy  covering  the  ownership  maintenance 
or  operation  of  any  of  its  municipal  utilities  are 
herebv  appropriated  and  made  available  to  the 
related  municipal  utility  for  the  payment  of  personal 
injury  and  property  darrage  claims". 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  809S-- 

RESOLVED'  That  this  Commission  requests  the  Controller's 
certification  of  Municipal  Railway  Request  for  Allocation  of 
Funds,  in  amount  $2,864*00,  under  Appropriation  No,  65-925-5°" 
70-Keplacement  Job  No,  1716M,  to  provide  for  replacement  of 
railway  crossings,  part  of  abandoned  branchof f s  and  connecting 
tracks  with  straight  rails  on  Bryant  Street,  at  24th  Street, 
This  work  is  emergency  work  to  be  performed  by  Municipal 
Railway  forces  in  accordance  with  provisions  of  Part  II,  Chapter 
X,  Article  2,  Section  46  of  the  Municipal  Code, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8096— 

WHEREAS'  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED    That  the  Public  Utilities  Com- 
mission of  the  City  and  County* of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
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authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Co.  and  Pacific  Telephone  and 
Telegraph  Co. 

A  revocable  permit  to  suspend,  maintain  and  operate 
electric  transmission  and  telephone  wires  across  a  portion  of 
Ketch   Hetchy  Bay  Division  Pipe  Line  right  of  way  consisting 
of  Parcel  2010(2)  as  described  in  Hetch  Hetchy  records,  said 
parcel  being  adjacent  to  and  northerly  of  Bay  Road,  near  Red- 
wood City,  San  Mateo  County 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  80Q7~ 

WHEREAS,  due  to  over-age  and  bad  state  of  repair,  acceler- 
ated bv  recent  rains,  approximately  270  feet  of  the  inbound 
track  on  Kansas  Street  has  deteriorated  to  a  condition  wherein 
immediate  reconstruction  is  necessary  to  maintain  safe  opera- 
tion of  streetcars  and  to  safeguard  the  welfare  of  the  travel- 
ling public  and  the  property  of  the  City  and  County;  and, 

WHEREAS ,  time  being  of  the  essence  and  not  permitting  the 
preparation  of  plans  and  specifications  for  public  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  consonance  with 
Section  46-Chapter  X,  Article  2  of  the  Municipal  Code,  time 
being  of  the  essence  and  to  safeguard  the  welfare  of  the 
travelling  public  as  well  as  the    property  of  the  said  City  and 
County,  this  Commission  hereby  declares  the  existence  of  an 
emergency  in  connection  with  reconstruction  of  track  on  said 
Kansas  Street,  between  l6th  and  17th  Street,  and  the  Manager  of 
Utilities  be  and  he  is  hereby  directed  to  provide  in  the  most 
expeditious  manner  necessary  reconstruction  of  said  track;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he  is 
hereby  requested  to  certify  Municipal  Railway  Request  for 
Allocation  of  Funds,  in  amount  $3,510.00,  under  Replacement  Job 
No.  1722M,  to  provide  for  said  reconstruction  of  track  on 
Kansas  Street. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8098— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 
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Water  Department  Request  for  Allocation  of  Funds,  In  amount 
$126,00,  under  Appropriation  No,  66-964-OO,  to  provide  funds  for 
special  improvement  assessment  affecting  Water  Department 
property  in  Redwood  City, 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$52,000,00,  under  Appropriation  No.  66-972-OO,  to  provide  funds 
for  certification  of  contract,  equipment  and  material,  electri- 
cal service,  engineering-construction  and  installation  of  the 
Irvington  Pumping  Station. 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$1,000,00,  under  Appropriation  No,  66-932-OO,  to  provide  ad- 
ditional funds  for  replacement  of  storage  building  at  Millbrae. 

Municipal  Railway  Request  for  Transfer,  in  amount  $50,000,00, 
from  Appropriation  No.  665-20O-OO  and  $10,000,00  from  Appropria- 
tion No,  665-880-99,  to  credit  of  Appropriation  No.  665-804-99, 
Passenger  and  Damage  Claims,  being  a  temporary  loan,  pending 
supplemental  appropriation  by  action    of  the  Board  of  Super- 
visors. 

Airport  Reouest  for  Transfer,  in  amount  $20.00,  from  Appropria- 
tion Nov  664-20O-OO,  to  credit  of  Appropriation  No.  664-870-OO, 
to  provide  for  payment  of  small  tax  bills  previously  overlooked 
in  calculating  amount  of  tax  bills. 

Hetch  Hetchy  Division  Request  for  Transfer,  in  amount  $10.00, 
from  Appropriation  No.  668-200-00,  to  credit  of  Appropriation 
No,  668-87O-OO,  to  provide  for  deficiency  in  payment  of  taxes. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  80QQ-~ 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BS  IT  RESOLVED,  That  the    Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    County  of  San  Mateo-Redwood  City,  California 

Permit  to  occupy  that  portion  of  the  City?s  lands  which 
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San  Mateo  County  seeks  to  acquire  by  condemnation  proceedings, 
for  the  purpose  of  clearing  and  grubbing  the  right  of  way  re- 
quired for  the  proposed  Canada  Road  realignment;  said  right 
of  way  consisting  of  portions  of  Parcels  31,  3IA,  32  and  33, 
San  Mateo  County  Lands,  extending  from  the  Ralston  Avenue  Cut- 
off southerly  to  the  southerly  boundary  line  of  said  Parcel 
31A. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8lOO~ 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Pinal  Payment, 
in  amount  $965,25,  in  favor  of  Rosenberg  Bros.,  under  3FWD 
Contract  No.  442-^rading  for  Fence  at  University  Mound  Lots* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

**RESOLUTION  NO.  8l01*& 

RESOLVED '  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $4,126,14,  in  favor  of  Abbett 
Electric  Co.,  under  Municipal  Railway  Contract  No,  262-Con- 
structing  a  Trolley  System  for  the  Union  Street  Trolley  Coach 
Line. 

Contract  Payment,  in  amount  $10,260.00,  in  favor  of  H.  C, 
Reld  &  Co.,  under  Bureau  of  Light,  Heat  and  Power  Contract  No. 
41-Street  Lighting  System  on  Lombard  Street,  between  Van 
Ness  Avenue  and  Richardson  Avenue, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l02~ 

RESOLVED,  That  this  Commission  hereby  authorizes  E.  W. 
Barbee,  Water  Department  Purification  Engineer,  to  proceed  to 
Douglas,  Arizona,  for  the  purpose  of  conferring  with  Arizona 
Water  Department  officials  on  modern  practices  of  water  puri- 
fication; and, 

BE  IT  FURTHER  RESOLVED^  That  necessary  travelling  expenses 
are  deemed  to  be  contracted' in  the  performance  of  routine 
duties,  payable  from  Appropriation  No.  666-200-00, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8lOV- 

RESOLVED    That  this  Commission  hereby  requests  the  Director 
of  Property  to  arrange  for  an  independent  appraisal  in  con- 
nection with  proposed  exchange  of  Polhemus  Tract  for  portions 
of  the  Silva  Tract  and  Millbrae  Reservoir  Lot,  San  Mateo 
County;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he 
is  hereby  requested  to  certify  Order  for  Service  or  Work,  in 
amount  $1,500. OG-Water  Department  Fund-Reserve  for  Land  Pur- 
chase, to  provide  for  said  appraisal. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  81O4-- 

RESOLVED '  That  this  Commission  approves  the  terms  and 
conditions  an<5  authorizes  execution  of  Airport  Revocable  Permit 
as  follows: 

To:    Pacific  Telephone  and  Telegraph  Company,  San  Francisco, 
California: 

Permit  to  occupy,  install  and  maintain  a  duct  line  and 
temporarv  cable  line  from  the  westerly  boundary  of  San  Francisco 
Airport  at  Walnut  Avenue  to  the  Bayshore  Highway,  paralleling 
San  Bruno  Avenue,  replacing  telephone  service  to  said  Airport 
due  to  construction  of  interchange  structure  at  San  Bruno 
Avenue  and  Bayshore  Freeway  and  ultimate  enlarged  service  to 
said  Airport. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8lO^~ 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  payment  of  non-litigated  and  litigated  settlements, 
as  follows: 
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Claimant 

Non-litigated  settlements 
Rose  Bellach 
Emma  Carlson 
Thelma  Francis 
Ethel  M.  Howard 
Shew  See  Wav  Leong 
Alexandria  Michell 
James  H.  Ogletree 
James  Smith 
Blanche  Chapman  Gomes 
Anthony  Gonsalves 


Litigated  settlements 
Elvira  Grazoli 
Ralph  Mane us o 
Kingman  C.  Moore 
Jean  Roberts 


Arleena  Smith 
Ethel  D.  Watson 
Dorothy  Williams 

Dorothy  Williams 
Andrew  Rudolph 


and  Andrew 
Rudolph 


HEARING 


Date  of  Accident 


Settlement 


February  16,  1947 
November  18,  1946 
November  IS,  1946 
October  2b\  lcAb 
August  24,  194b 
February  22,  1947 
December  7,  194b 
March  28,  I94& 
October  21,  1946 
December  28,  1946 


200.00 
205.©0 
191,94 
300.27 

450,00 
1^0,00 
176.76 
250.00 
750.00 
950,00 


March  22,  1945 
June  19,  1946 
December  20,  1945 
December  20,  1945 
May  6,  1946 
December  31,  1945 

January  21,  1945 


3,500.00 
100.00 

250 . 00 
250 , 00 

500.00 
350 . 00 


900.00 
100,00 


Anthony  Cancilla,  B  usiness  Agent,  Chauffeur's  Union 
No.  265,  appeared  before  the  Commission,  protesting  the  action 
of  Airport  management  in  forbidding  entry  to  the  San  Francisco 
Airport,  because  of  disorderly  conduct,  a  driver  of  the  Air- 
drome Transport  Co.    On  motion  of  Commissioner  Del  Carlo,  the 
matter  was  taken  under  advisement. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


580th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL 

7,  1947* 

****************************************************************** 


Present:    Commissioners  Marshall  Dill,  W.  I.  Kohnke  and 
Daniel  P.  Del  Carlo 

President  Marshall  Dill  presided  * 

On  motion  of  Commissioner  Del  Carlo,  seconded  bv  Commissioner 
Kohnke,  the  minutes  of  the  579th  regular  meeting  of  the  Com- 
mission held  March  31,  1947  were  approved* 

On  motion  of  Commissioner  Del    Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RES PLOT I ON  NO,  8l06~- 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wit: 

Constructing  a  Street  Lighting  System  on  Guerrero 
Street,  Market  Street  to  Army  Street-Bureau  of 
Light,  Heat  and  Power  Contract  No.  46, 

be  and  the  same  is  hereby  awarded  to  George  F.  Brayer,  the 
lowest  regular  and  responsible  bidder,  for  the  sum  of 
#29,796,00, 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

Funds  for  this  work  are  available  under  Appropriation  No,  663- 
530-13. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l07~- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  subject  to  all  laws,  rules,  regula- 
tions   and  provisions  of  the  United  States  Government  or  any 
of  its  agencies  including  although  not  limiting  the  restric- 
tions to  the  United  States  Civilian  Production  Administration, 
and  in  the  event  the  contract  may  be  found  to  be    in  conflict 
therewith,  no  liability  shall  attach  to  the  Citv  and  County  of 
San  Francisco,  Public  Utilities  Commission  or  any  of  its 
officers,  members  or  employees,  the  contract  for 

Construction  of  a  Fence  at  University  Mound  Lots 
in  San  Francisco-San  Francisco  Water  Department 
Specification  No.  445 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated,  quantities 
of  wofk  to  be  performed  as  set  forth  in  the  related  specifica- 
tions-, for  the  Public  Utilities  Commission  of  the  City  and 
Countv  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Anchor  Post  Products  Inc.  of  Calif ornia-460 
Fifth  Street,  San  Francisco 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Three  Thousand  Five  Hundred  Ninety  Nine 
Dollars  Ninety  Five  Cents  ($3,599,95)  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated , 

AND  ALL  OTHER  BIDS  for  the  above  described  work  are  hereby 
rejected  ♦ 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously*  ' 


—RESOLUTION  NO.  8lo8— 

WHEREAS,  Municipal  Railway  Contract  No.  276-For  Repairs  to 
Roof  of  Garage  at  Turk  and  Webster  Streets,  Regal  Roofing 
Company,  contractor,  should  in  accordance  with  the  time  limit 
set  forth  in  said  contract  be  completed  on  or  before  March 
11,  1947;  and, 
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WHEREAS,  the  Contractor  has  experienced  unavoidable  delays 
because  or  certain  changes  authorized  by  the  City;  and, 

WHEREAS,  said  Contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  hereby 
grants  an  extension  of  time  of  7  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  Contract  No.  276,  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived , 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO.  8lQQ— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Pinal  Payment, 
in  amount  $1,904,00,  in  favor  of  Regal  Roofing  Company,  under 
Municipal  Railway  Contract  No,  276-Repairs  to  Roof  of  Garage 
at  Turk  and  Webster  Streets, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8ll0— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and    Countv  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company-245  Market  Street,  San 
Francisco  6,  California: 

Permit  to  install,  maintain  and  operate  an  li"  gas  service 
pipe  line  across  Hetch  Hetchy  Bay  Division  Pipe  Line  right  of 
way,  consisting  of  Parcel  numbers  2l85(ii)  and  2l88,  as 
described  in  Hetch  Hetchy  records,  said  parcels  being  adjacent 
to  and  northerly  of  Whipple  Road,  San  Mateo  County,  California, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was    adopted  unanimously: 

— RESOLUTION  NO.  8lll— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED ?  That  the  Public  Utilities  Com- 
mission of  the  City  and  County' of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company-245  Market  Street, 
San  Francisco  6,  California. 

Permit  to  install,  maintain  and  operate  a  2"  gas  main 
through  Hetch  Hetchy  Bay  Division  Pipe  Line  right  of  way,  con- 
sisting of  Parcel  No,  214,  as  described  in  Hetch  Hetchy 
records,  said  parcel  being  adjacent  to  the  southwesterly  end  of 
Oak  Avenue,  and  northeasterly  of  Hudson  Street,  Redwood  City, 
California. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8ll2— 

RESOLVED  *  That  this  Commission  approves  Recommendation  for 
Contract  Payment,  in  amount  $40, 410,00,  in  favor  of  Charles  L. 
Harney,  under  Municipal  Railway  Contract  No.  253-Reconstructing 
The  Inner  Tracks  on  Market  Street  between  Fremont  and  Eddy 
Streets. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8llV- 

RESOLVED,  That  that  certain  revocable  permit  granted  to 
Southwest  Airways,  under  Resolution  No.  rjQlhf  adopted  November 
25,  194&>  covering  occupancy  of  Airport  property,  be  and  the 
same  is  hereby  rescinded,  as  said  occupancy  is  covered  under 
subsequent  authorization. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8ll4 — 

RESOLVED,  That  this  Commission  approves  Contract  Payment 
Recommendation  in  amount  $24,454.51,  in  favor  of  Macco  Con- 
struction Co.  and  Morrison-Knudsen  Co.  Inc.,  under  SFWD  Con- 
tract No.  410-San  Andres  Outlet  No.  3-Connecting  Pipes. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8115-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  that 
budget  estimates  be  increased  as  follows: 

PUBLIC  UTILITIES*  COMMISSION 
GENERAL  OFFICE 

Index  62 

Sheet  Line  Appropriation  Increase 

1       6    762-266-OO-Legal  Srvcs-City  Attny's  Office    $  480. 

1  11    762-860-00- Pensn.  &  Ret, Allowances  27. 

$  507. 

BUREAU  OF  PUBLIC  SERVICE  AND 
EMPLOYEE  RELATIONS 

2  10    762-860-04- Pensn.  &  Ret,  Allowances  4^. 

Total  Increase  $  550. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8ll6— 

RESOLVED 9  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
that  budget  estimates  be  increased  as  follows: 

UTILITIES  ENGINEERING  BUREAU 


Index  68-2 

Sheet  Line  Appropriatl on  Increase 

2R  28  768-111-02-Allowance  for  Overtime  $  ~  40. 
25     32    768-860-02-Pensn.  &  Ret.  Allowances  470. 

Total  Increase  $  510. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8117 — 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
that  budget  estimates  be  increased  as  follows: 

BUREAU  OP  LIGHT,  HEAT  AND  POWER 


Index  63 

Sheet  Line  Appropriation  Increase 

5  3  763-lll-OO-Allowance  for  Overtime  $  70. 
8     17     763-860-OO-Pensn.  &  Ret.  Allowances  42S. 

Total  Increase  $  495. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8ll8~ 

RESOLVED^  That  this  Commission  approves  and  hereby  re- 
quests the  Flavor  to  recommend  to  the  Board  of  Supervisors,  that 
budget  estirrates,  be  amended  as  follows: 


HETCH  HETCHY  WATER  SUPPLY 

Index  68-0 

Sheet  Line  Appropriation  Increase  Decrease 

3       24  768-lll-OO-Allwce  for  Overtime  $  "   24.  $ 

3       20  768-112-00     ;t         "  Holiday  Pay  60. 

2       32  768-120-00-Temporary  Salaries  150. 

8       13  768-212-02-Rtn.  Ntce.  -  General  9,662. 

8       23  768-212-03    "        "     -  Roads  2,690. 

12       21  768-86O-OO- Pensn.  &  Ret,Allwce,  453. 

12       2Q  768-900-00-2-Utlts.Eng.  Bureau  2,324. 

12       20  768-900-00-l-Pub,Utlts. Common.  712. 

1       34  768-990-OO-Spl  Fd. Charter  Sec.127    14.6^1. 


Changes  in  Intra  and  Interdepartmental  Employments 
as  Needed: 

4  14  B-512  General  Clerk-Typist  1  $l85-230P 

Change  one  position  to  provide  for 
5?  day  work  week  of  44  hrs. Amend 
Sec.  I.35  of  Annual  Salary  Ordi- 
nance accordingly- 

5  25  J-4  Laborer  Increase       6  10 

Increase  number  of  employments  from 
7  to  13-offset  by  decrease  below 
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Index  68-0 
Sheet  Line 


Increase 

3 

250-300F 

3 

300-350F 

l 

4OO-45OF 

l 

400-450F 

l 

55O-65OF 

19 

230-2QOF 

3 

275-330F 

l 

336-4OOF 

5     36    U-206  Water  Department  Worker  Decrease    -6  10 

Decrease  number  of  employments  from 
12  to  6-offset  by  increase  in  J-4 
class  as  per  above. 

Increase  enumerated  employments  in  salary  ordinance  section 

No.  Jl.l  to  provide  for  civil  service  appointment  of  persons 

employed  on  Airport  construction  work  outside  of  San  Fran- 
cisco, as  follows: 

Sheet  Line 

5     10  F202  Inspector-Pub. Wks  Constn. 

13  F401b  Jr.  Engineer,  Civil 

lb  F406g  Asst.  Engr. -Electrical 

17  F406C         "  -Civil 

214  F412  Senior  Engineer,  Civil 

22  F6o4-Surveyor?s  Field  Asst. 

22i  F606  Instument  Man  'Surveyor) 

23i  F610  Chief  of  Party" 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8llQ— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Majror  to  recommend  to  the  Board  of  Supervisors,  that 
budget  estimates  be  amended  as  follows: 

HETCH  HETCHY  POWER  DIVISION 

Index  68-1 

Sheet  Line  Appropriation  Increase  Decrease 

18  2  768-lll-Ol-Allwce  for  Overtime  $  130.  $ 
18  6  768-112-01  "  ??  Holidays  250. 
18  11  768-120-Ol-Temporary  Salaries  680. 
20  7  768-200-01-2  Rtn.Prdtn.  Mtce.  2,532. 
20  10  768- 200-01-3-Rtn. Trans.  Mtce,  7,051. 
23  9  768-860-01-Pensn.  &  Ret.  Allwce.  1,100. 
15    27    768-900-01-2-UtltScEngr.  Bur.  I,l6l. 

15  26    768-900-Ol-O-Pub.Utlts.  Common.  712. 

16  9    768-OQO-Ol-Surp.Fd, Charter  Sec .127    12.1Q2. 

312,004.  312.0Q4, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l2Q~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$10,000,00,  from  Appropriation  No*  66-2L4-03-Maintenance- 
General,  to  credit  of  Appropriation  No.  666-216-00,  to  provide 
for  deficiency  in  appropriation  for  maintenance  and  repair 
of  automotive  eouipment. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$10,000,00-Rents,  to  credit  of  Appropriation  No-  665-804-OO, 
to  provide  for  deficiency  in  appropriation  for  Passenger  and 
Damage  Claims. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$57,000.00,  from  Appropriation  No.  665- 130-99- Wages  and  the 
sum  of  $55,000.00,  from  Appropriation  No.  6o5~199-00-Compen- 
sation  Reserve,  to  credit  of  Appropriation  No.  605-804-99*  t0 
provide  for  deficiency  in  appropriation  for  Passenger  and 
Damage  Claims. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$40,000,00,  from  Appropriation  No.  932-86o~00-6-Employees 
Retirement  System,  to  provide  for  deficiency  in  Appropriation 
No*  665-804-99,  Passenger  and  Damage  Claims. 

EE  IT  FURTHER  RESOLVED,  That  Resolution  No,  8098,  adopted 
March  31,  1947.    transferring  the  sum  of  $60,000,00  from 
Railway  Funds,  as  a  loan,  pending  supplemental  appropriation 
to  Passenger  and  Damage  Claims,  be  and  the  same  is  hereby 
rescinded. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l2t— 

WHEREAS 9  the  main  electric  power  terminal  switching  appa- 
ratus at  the  San  Francisco  Airport  has  failed,  the  cause  of 
which  is  unknown  at  this  time;  and, 

WHEREAS,  the  electric  power  requirements  of  the  entire 
Airport  area  and  all  its  tenants  are  now  dependent  on  an  over- 
loaded standby  power  line;  and, 

WHEREAS,  should  a  failure  occur  in  said  standby  power  line 
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the  entire  operations  of  said  Airport  would  be  seriously- 
curtailed  ; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  consonance  with 
Section  46,  Chapter   X,  Article  2  of  the  Municipal  Code,  time 
being  of  the  essence,  to  safeguard  the  property  of  the  City 
and  County  of  San  Francisco,  to  minimize  loss  of  revenues  to 
said  City  and  County,  to  insure  safe  operation  of  aircraft, 
particularly  night  operation,  this  Commission  hereby  declares 
the  existence  of  an  emergency  in  connection  with  repairs  to  said 
Airport  terminal  switching  apparatus,  and  the  Manager  of 
Utilities  be    and  he  is  hereby  directed  to  provide  in  the  most 
expeditious    manner  necessary  repairs  to  said  switching  appara- 
tus; and, 

BE  IT  FURTHER  RESOLVED'  That  the  Controller  be  and  he  is 
hereby  requested  to  certify* necessary  funds  to  effect  said  re- 
pairs to  said  switching  apparatus. 

On  motion  of  Commissioner  Kohnke,  seconded  bv  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8l22— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  an  ordinance,  amending  Article  2,  Part 
1,  of  the  San  Francisco  Municipal  Code,  by  adding  thereto  new 
sections  n  umbered  157-1,  157.2,  157*3  and  157. 4,  establishing 
funds  for  depositing  and  disbursing  moneys  received  from  the 
sale  of  City  owned  real  property  and  repealing  all  conflicting 
ordinances. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l23~ 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the    General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw- 
warrants  in  payment  of  non-litigated  and  litigated  settlements 
and  judgment  as  follows: 


Claimant 

Non-litigated  settlements 

Joseph  Griffo 

Kin  Hoshizaki 

Charles  Kelly 
Bruce  S.  La'throp 


Date  of  Accident  Settlement 


February  21,  1947 
September  17,  1946 
March  16,  1947 
March  7,  1947 


153.65 
350.00 

260.00 

444.20 
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A 


Non-litigated  settlements 
Sonia  Nemerov 
Minnie  Nlssen 
Sadie  Payne 

John  Proulx,  a  minor,  by  Emil 

Proulx,  father 
Antoinette  Sayad,  a  minor  by 

Newey  Sayad,  father 
Travellers  Insurance  Co,  and 

Jerome  Havelock 
Zurick  General  Accident  and 

Liability  Ins,  Co.  and  Patek- 

Ecklon  Co. 
Irene  D.  Parker 
Potter  Van  Court 
Terry  Webber 
Nardine  Sorrento 


Litigated  settlements 
Vilet  M.  Barnes 
Bernard  M.  Barrer 
Clotilde  Carranza 
Helen  A.  Dickerson 
Dora  Govenius 
Guadalupe  M.  Grady 
Selma  Rothschild  Jacobs 
Helen  Rothschild  Hall 
Rena  M,  King 
Helen  Komp 
Margaret  Mc  Cann 
Elizabeth  Phelps 
Hazel  Roche 
Arline  Miller  Rolkin 
Charles  Sheehan 

Joseph  S,  Thompson  and  Gertrude 
Thompson 

Genevieve  C.  Wallace  and  Philip 
B,  Wallace 


and 


Judgment: 
Ozie  Stevens 


Date  of  Accident  Settlement 
March  19,  1947      $  300,00 
January  21,  1947  123,51 
February  13,  or 
February  21,  1947  250,00 


April  5,  1946 


200.00 


February  10,  1947  200,00 
September  10,  1946       153. 84 


January  15,  1947 
April  13,  1946 
January  13,  1947 
September  16,  1946 
July  26,  1946 


May  24,  1945 

April  25,  1945 
January  23,  1945 
November  16,  1945 
March  31,  1946 
January  23,  1945 

June  15,  1945 
January  23,  1945 
November  23,  1944 
August  8,  1945 
November  28,  1944 
October  25,  1945 
January  3*  194° 
January  4,  1946 

August  17,  1945 
November  23,  1945 


477-34 
750,00 

950.00 

750.00 

2,500,00 


1,750.00 
500.00 

1,500.00 
164,08 
800.00 

1,000,00 

1,250,00 

17 > 963 -77 
250.00 

250,00 

600.00 

1,500.00 
565.00 

2,500.00 

1,500,00 
4,300.00 


February  13,  1945  5,258.60 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8124— 

RESOLVED    That  the  Manager  of  Utilities  be,  and  he  is  here- 
by directed  and  authorized  to  reouest  an  interim  license  under 
Surplus  Propertv  Administration  Regulation  #16,  for  the  City 
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and  County  of  San  Francisco  to  use,  maintain  and  operate  the 
San  Francisco  Airport  (Mills  Field)  Army  Airfield  pending 
final  disposal  of  said  Army  Airfield  by  the  War  Assets  Ad- 
ministration: 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  and 
the  Manager  of  the  Airport  Department  be  and  they  are  hereby 
authorized  to  negotiate  and  accept  such  license  for  the  City 
and  County  of  San  Francisco;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  signing  by  the  Manager, 
Airport  Department,  and  the  Superintendent  of  Maintenance,  San 
Francisco  Airport,  of  the  Condition  and  Survey  Report  for  the 
land,  improvements,  facilities  and  inventory  to  be  embraced  in 
license,  is  herebv  approved;  and, 

BE    IT  FURTHER  RESOLVED,  That  before  the  Manager  of 
Utilities  and  the  Manager  of  the  Airport  Department  shall  enter 
into  the  interim  license,  that  the  same  shall  be  approved  as 
to  form  by  the  Counsel  for  the  Commission. 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

58lSt  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  14, 
1947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

W.I.Kohnke,  Daniel  P.  Delcarlo  and  Thomas  G.  Plant 

President  Marshall  Dill  presided * 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  580th  regular  meeting  of  the 
Commission  held  April  7,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carl6,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l2S~- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
enactment  of  ordinance,  appropriating  the  sum  of  $250,000,00, 
out  of  the  surplus  existing  in  Appropriation  No,  660-0OO-OI-O 
Bond  Interest  and  Redemption,  1942  Water  Works  System,  to  the 
credit  of  the  1942  Water  Works  System  Bond  Fund,    The  purpose 
of  at  this  time  appropriating  said  sum  which  heretofore  had 
been  provided  for  the  redemption  of  the  1942  Water  Works  System 
Bonds,  which  had  they  been  sold  would  have  matured  on  June 
10,  1947,  *9  to  provide  sufficient  funds  shall  be  available 
to  enable  the  Commission  to  complete  the  project  for  which  the 
bonds  were  voted.    If  the  herein  supplemental  appropriation 
be  approved,  the  bonds  falling  due  on  June  10,  1947  should  be 
cancelled. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l26— . 

RESOLVED,  T  hat  this  Commission  approves  entering  into 
agreement  with  the  Board  of  State  Harbor  Commissioners  for  San 
Francisco  Harbor,  under  the  terms  of  which: — (a)  The  Board  of 
Harbor  Commissioners  grants  to  the  Commission  permission  to 
install  and  operate  l6t?  and  8n  water  mains  in  land  owned  by  said 
Board,  east  of  Third  Street  and  south  of  Islais  Creek  for  pur- 
pose of  supplying  domestic  water  to  tenants  on  said  land;  (b) 
the  Commission  agrees  to  lay  said  mains,  cost  to  be  borne  by 
said  Board;  (c)  Commission  to  refund  monthly,  commencing  after 
two  years  following  date  of  agreement,  one  half  of  the  amount 
paid  to  the  Commission  for  water  service,  until  deposit  cover- 
ing cost  of  the  pipe  line  is  totally  refunded,  provided,  how- 
ever, that  no  refunds  will  be  made  for  water  service  rendered 
after  ten  years  from  date  of  agreement;  (d)  Commission  agrees 
to  operate  said  service  at  legally  established  rates;  (d)  Com- 
mission agrees  to  install  fire  hydrants  on  proposed  pipe  line 
as  may  be  ordered  by  the  Board  and  Board  agrees  to  pay  cost  of 
installation  and  legal  monthly  charge  for  such  hydrants  as 
provided  in  schedule  of  water  rates  of  the  Commission:  and 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be 
and  he  is  hereby  authorized  to  sign  said  agreement  for  and  on 
behalf  of  the  Commission* 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l27— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  that 
budget  estimates  be  decreased  as  follows: 

MUNICIPAL  RAILWAY 

Index  65 

Sheet  Line  Appropriation  Increase  Deerease 

1       24  765-S6o-99-Pehsn.  &  Ret.  Allwce  $16,268.  $ 
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Municipal  Railway  (Cont'd) 


S.  L.  Appropriation  Increase  Decrease 

'  Brot.  Forward  $16,263.  $ 

Srvcs.  of  Other  Departments 
1  30  765-900-04-City  Attorney  3,480. 
1  31  765-900-OS-PUC-Bur.  of  Engng.  2,^24* 
1  33  765-950-99- Purchasing  Department  8,045. 

New  Employments     "  " 

I-B366  Asst.  Pur.  of  Spples~$300, 

I-B408  Gen.Clk  Steno.  185. 

l-B512-Gen.Clk  Typist  185. 

1  29  765-9OO-O3- PUC. General  Office  712. 

2  4  765-500-OO-Additions  &  Betterments  22,000. 
2    b  765-55i-50-.Pur.Pmnt,  &  Intf  on  Deferred 

Pmts,(Mkt.St«Earnings)  303,661. 
2  10  765-913-OO-Reconstruction  &  Replacements  125,590* 
2  11  765-913-50-Reconstn.  &  Replcmnts-Mkt.St. 

Properties  107,169, 

2  12  765-990-OO-Surp.Fd. Charter  Sec.127  I65.IO4. 

$30,917  $724,236. 

Net  Decrease  $693,319. 


Departmental  EstirrBte  of  Revenues  Other 
Than  Taxes-Fiscal  year  1947-1948, 

1    1  Passenger  Revenue-Amoun  t  of  Decrease  $500>0°0' 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l28 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  that 
budget  estimates  be  amended  as  follows: 

Index  66  Water.  Department 

S.  L.  Appropriation 
1    3  766-lll-OO-Allowance  for  Overtime 
1  14  766- 214-Ol-Mtce. -Source  of  Supply 
1  15  766-214-02-    "   -Trans.  &  Dist, 
1  16  766-214-03     "  -General 
1  17  766-216-OO     "    -Automotive  Eqpt. 

1  30  766-860-OO-Pensn.  &  Ret.  Allwc, 

2  14  766-500-OO-Additions  &  Betterments 

S20-L14-Irvgtn  Pump  Sta ,$12,000. 

S20-L19-Extsn.Walnt.0rch  -6,000. 
2    3  Services  of  Other  Departments 
2    5  766-900-05- PUC. General  Office 
2  17  766-990-OO-Surplus  Fd. Charter  127 


Increase  Decrease 
$    1,960.  $ 

76,750* 
64,700, 

4,700, 
11,450. 

2,577. 

6,000. 


713. 

-  167,424, 
Si68.rv7.  $168,137* 
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On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l2Q— 

RESOLVED,  That  the  Manager  of  Utilities  and  the  Manager 
and  Chief  Engineer  of  the  Airport  be,  and  they  are  hereby, 
authorized  to  enter  into  a  memorandum  and  understanding  in 
behalf  of  the  Commission  and  the  City  and  County  of  San 
Francisco  with  Pan  American  Airways,  Inc.  under  the  terms  of 
which  Pan  American  Airways,  Inc.  releases  to  the  City  build- 
ings and  lands  presently  occupied  by  the  corporation,  and 
which  buildings  and  lands  are  to  be  used  as    an  International 
Air  Terminal  at  the  San  Francisco  Airport, 

The  memorandum  is  also  to  provide  that  the  City  will 
supply  and  pay  for  janitorial  and  other  services  in  that 
portion  of  the  properties  returned  to  the  City  and  may  also 
include  other  provisions,  such  as  fire  protection,  necessary 
for  the  operation  of  said  properties*    The  said  memorandum 
may  further  provide  that  the  City  will  adjust,  in  so  far  as 
it  may  legally  do  so,  the  rental  of  the  land  leased  to  Pan 
American  Airways,  Inc,  under  that  certain  lease  dated  October 
16,  1945  so  that  the  same  may  be  in  conformity  with  other 
tenants  occupying  land  at  the  airport* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l;K)— 

RESOLVED,  That  this  Commission  approves  assignment  of  all 
right,  title  or  interest  in  that  certain  lease,  dated  December 
15,  1944,  between  the  City  and  County  of  San  Francisco  and 
A*  W«  Christmon,  covering  8  acres,  being  parcel  21,  San  Mateo 
County  Lands,  known  as  the  tfBaden  Crossing  Lot",  ending 
December  14,  1947*  to  0,  B,  Bishop  and  A.  F.  Herminghaus, 
subject  to  all  the  terms  and  conditions  contained  in  said 
lease;  and, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves 
lease  of  above  acreage,  to  said  0#  B.  Bishop  and  A.  F* 
Herminghaus,  beginning  December  15,  1947,  at  a  rental  of 
$248,00,  per  year,  for  a  period  of  three  years,  rental  of  last 
year  to  be  paid  in  advance  at  time  of  execution  of  new  lease. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8m~ 

RESOLVED^  That  this  Commission  hereby  requests  the  Con- 
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troller's  certification  of  Bureau  of  Light,  Heat  and  Power 
Modification  of  Contract  in  amount  $1,002.09,  being  credit 
difference  between  cost  of  rubber  and  lead  cable  and  installa- 
tion and  flamenol  cable  and  installation,  under  Contract  No, 
47-Street  Lighting  System  on  Pell  Street,  Baker  to  Stanyan, 
contractor,  H.  C,  Reid  &  Co, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO,  8l^2~ 

WHEREAS,  Macco  Construction  Co,  and  Morrison-Khudsen 
Co.  Inc,  contractor  under  Airport  Contract  No.  82,  for  Airport 
Extension  Pill,  Pavement  and  Related  Construction  at  San 
Francisco  Airport,  between  March  1  and  March  31,  1947?  found 
it  necessary  three  times  to  discontinue  fill  construction,  on 
order  of  with  approval  of  the  Engineer,  because  of  rainy 
weather  conditions  making  it  impossible  to  proceed  with  satis- 
factory results,  the  aggregate  delay  thus  suffered  being 
equivalent  to  15  calendar  days;  and, 

WHEREAS,  the  contractor,  by  previous  resolutions  of  this 
Commission,  has  been  allowed  extensions  of  time,  the  latest  of 
which  expired  March  16,  1947;  and, 

WHEREAS,  extra  work  has  been  ordered  by  modification  of 
the  contract,  for  which  an  additional  period  of  45  days  is  to 
be  allowed: 

NOW,  THEREFORE,  BE  IT  RESOLVED  That  the  Commission  ex- 
tend for  a  further  period  of  60  calendar  days  from  and  after 
March  16,  1947,  the  time  allowed  for  completing  the  contract 
including  the  extra  work  ordered;  and  liquidated  damages  on 
account  of  delay  for  the  periods  herein  mentioned  are  hereby 
waived* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Aokerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  813? — 

RESOLVED,  That  this  Commission  hereby  appoints  Dames  and 
Moore,  Civil  Engineers,  to  furnish  engineering  services 
necessary  to  determine  the  subsurface  conditions  affecting  the 
design  of  foundations  for  the  proposed  new  terminal  facilities 
at  San  Francisco  Airport  and  other  structures  in  the  vicinity 
of  said  terminal  facilities;  such  services  to  include  con- 
sultation and  advice  on  test  borings  to  be  made  by  the  Com- 
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mission  and  other  services  needed  to  obtain  from  said  test 
borings  and  to  present  to  the  Commission  the  information 
necessary  and  proper  for  use  in  designing  said  facilities  and 
structures;  all  in  accordance  with  an  agreement  in  appropriate 
form  to  be  entered  into  bv  and  between  the  Commission  and  said 
Dames  and  Moore,  and  for  a  fee  not  to  exceed  $13,500,00. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8134-- 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $5,598*00,  in  favor  of  Petersen 
Engineering  Co.  under  HHWS  Contract  No.  199-Erecting  Steel 
Towers  and  Installing  Airbreak  Switches  in  Substation  "«Pf- 
Modesto. 

Contract  Payment,  in  amount  $3,815*23,  in  favor  of  Piombo  Bros, 
under  SFVD  Contract  No,  404-Excavation  and  Embankment  of  Sutro 
Reservoir* 

Contract  Payment,  in  amount  $178, 607,63,  in  favor  of  Macco 
Construction  Co.  and  Morrison-Knudsen  Co.  Inc.,  under  Airport 
Contract  No,  82-Airport  Extension  Fill,  Pavement  and  Related 
Construction. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  §135™ 

RESOLVED,  That  this  Commission  hereby  requests  the  Board, 
of  Supervisors,  to  enact  ordinance,  authorizing  sale  of  por- 
tion of  Lot  1,  Assessor's  Block  310O,  being  in  area  100  fx 
1021. 32%  said  parcel  being  the  northerly  strip  of  the  Balboa 
Reaervolr  Site,  San  Francisco,  under  the  jurisdiction  of  the 
San  Francisco  Water  Department, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

RESOLVED,  That  that  portion  of  Resolution  No.  8105, 
adepted  March  31,  1947,  approving  settlement  in  amount  $100.00, 
in  the  claim  of  Andrew  Rudolph  v  the  Municipal  Railway,  be  and 
the  same  is  hereby  amended  by  approving  settlement  in  amount 
$1^0.00. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  8l^7 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Bureau  of  Light,  Heat  and  Power  Request  for  Intra  Fund  Transfer, 
in  amount  $2,500.00,  from  Appropriation  No.  663-23I-63-I,  to 
credit  of  Appropriation  No.  663-214-03*  to  provide  for  de- 
ficien  cy  in  maintenance  and  repair  of  lighting  structures. 

Hetch  Hetchy  Division  Request  for  Intra  Fund  Transfer,  in 
amount  $50.00,  from  Appropriation  No.  668-200-01,  to  credit  of 
Appropriation  No.  668-231-01,  to  provide  for  deficiency  in 
appropriation  for  electric  rates. 

On  motion  of  Commissioner  Ackerrmn,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l^8 — 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  p  ayment  of  non-litigated  and  litigated  settle- 
ments and  judgments,  as  follows: 

Claimant 

Non-litigated  settlements 
Liesel  Bamberger 
Angelo  Cipresso 
Marjorie  M.  Green 
Hellen  A.  Hall 
Robert  W,  Hartung 
Lucy  Holley 
Holsum  Market 

Elizabeth  Sullivan  MacGillivray 
Nina  Wood  and  J.  W.  Wood 
Maria  L.  Cisio 
Claire  Cross 

Litigated  settlements 
James  H.  Stayart  el  al 


Date  of  Accident  Settlement 

December  11,  1946  $  277.00 

January  15,  1947  266.89 

March  I,  1947  137-35 

January  2,  1947  350,00 

February  28,  1947  200.00 

June  26,  1946  292.84 

March  7,  1947  399-32 

August  14,  1946  300.00 

December  2,  1946  500.00 

January  13,  1947  700,00 

March  7,  1947  750.OO 


January  19,  1946  950 ,00 
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Claimant 


Data  of  Accident  Settlement 


Judgments: 


Fireman's  Fund  Indemnity  Co. 
Virginia  Mc  Sherry 
Katherine  Bailey 
Stuart  Bailey 


December  24,  1945  $ 
December  24,  1945 
October  21,  1945 
October  21,  194*5 


373.83 
160.75 

1,000.00 

27,741.60 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


582nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  21, 
1947. 

******************************************** 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman  and 
W.  I.  Kohnke, 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  ^Qlst  regular  meeting  of  the 
Commission  held  April  14,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l^Q— 

RESOLVED    That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

ELECTRIC  WIRING  IN  BAY  NO.  4,  GEARY  CARHOUSE 
Municipal  Railway  Contract  No.  252 

be  and  the  same  is  hereby  awarded  to  Edward  W.  Scott  Electric 
Company,  2886-l6th  Street,  San  Francisco,  they  being  the  lowest 
regular  and  responsible  bidder  therefor  at  the  lump  sum  price 
of  $7,796.00, 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected, 

Funds  for  this  work  are  available  in  Appropriation  No. 
65-925-OO-225 . 
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On  motion  of  Commissioner  Kohnke,  seconded  bv  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  814O- 

RESOLVED    That  in  accordance  with  Bill  No.  3244,  Ordi- 
nance No.  3060,  this  Commission  approves  and  hereby  authorizes 
deposits,  withdrawals,  expenditures  and  check  signatures  of 
the  Municipal  Railway  Revolving  Fund,  as  follows: 


Deposit:         General  Manager's  Fund,  in  amount  $5, 000.00  in 

the  Bank  of  America,  Post  and  Fillmore  Streets, 
San  Francisco* 

Withdrawals : 

Change  Funds:      $100.00  in  the  custody  of  Senior  Accountant- 
General  Office-2600  Geary  St. 


Petty  Cash  Funds:  For  purchase  of  materials  and  supplies  and 

payment  for  miscellaneous  services  in 
amounts  not  to  exceed  $^»Q0  each. 

Storekeeper-Geary  Division  $  25. 00 
Senior  Clerk-Bryant  and  Division  125*00 
General  Storekeeper-24th  &  Utah  Garage  100.00 
Garage  Foreman  "  75 *00 
Senior  Accountant-Gen. Of fice-2600  Geary  50.OO 
Chief  Clerk-General  Office  Tf  25. 00 
For  purpose  of  reimbursement  of  muti- 
lated, counterfeit  and  foreign  coins- 
Cashier-General  Office-2600  Geary  St,  100.00 


Signatures  for  Expenditures 

Principal  Signature 
J.  H.  Turner 
Wm.  H.  Scott 
R.  P,  Scott 
G.  S.  Warren 


Counter  Signature 
J.  H.  Turner 
George  C.  Quinn 
Melvin  F.  Kraut 
Paul  W.  Frasher 
R.  P.  Scott 
G.  S.  Warren 
J.  J.  Lyons 


Said  checks  drawn  shall  bear  signatures  of  two  individuals, 
one  principal  and  one  counter  signature. 

Deposit:  General  Claims  Agent's  Fund,  in  amount  $10,000.00 
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in  the  American  Trust  Co, -Fillmore  and  O'Farrell 
Streets,  San  Francisco. 

Withdrawals: Petty  cash  fund  for  payment  of  miscellaneous 
court  expenses, 

2  Claims  Investigators  $100.00  ea. 

1  "  200 4 00 

1  Senior  Claims  Investigator  200.00 
For  payment  of  postage  due  on  re- 
turned business  reply  envelopes-custody 
of  Chief  Clerk-Claims  Department  25. 00 

Signatures  for  Expenditures: 

Principal  Signature  Counter  Signature 

J.  H.  Turner  J.  H.  Turner 

Wm.  H,  Scott  Geo.  C.  Quinn 

Donald  Mazzoni  Melvin  F.  Kraut 

R.  P.  Scott  Paul  W.  Frasher 

G.  S.  Warren  R.  P.  Scott 

G.  S#  Warren 
A .  P.  Felder 

Said  checks  drawn  shall  bear  signatures  of  two  individuals,  one 
principal  and  one  counter  signature. 


BE  IT  FURTHER  RESOLVED    That  all  expenditures  from  said 
Municipal  Railway  Revolving'Fund  shall  be  made  in  accordance 
with  rules  and  regulations  of  the  Public  Utilities  Com- 
mission and  the  Controller:  and, 

BE  IT  FURTHER  RESOLVED    That  all  resolutions  heretofore 
adopted  with  respect  to  deposit,  withdrawals,  expenditures  and 
check  signatures  of  said  Municipal  Railway  Revolving  Fund  be 
and  the  same  are  hereby  rescinded. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  814I-- 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  for  submission  to  the  Board  of 
Supervisors,  necessary  legislation,  granting  to  Redwood  City, 
San  Mateo  Countv,  a  municipal  corporation,  for  use  of  a 
portion  of  Parcel  No.  2141,  Hetch  Hetchy  Bay  Division  Pipe 
Line  right  of  way,  said  portion  being  northeasterly  of  Hudson 
Street  and  adjacent  to  Oak  Avenue,  to  provide  for  extension 
of  said  Oak  Avenue,    Grant  deed  shall  be  subject  to  the  con- 
dition that  the  City  shall  retain  an  easement  for  pipe  line 
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purposes  through  said  parcel  for  the  Citv?s  existing  6o?t  and 
66?t  pioe  lines,  with  right  to  maintain,  operate,  repair  and 
relay  the  same  or  to  construction  additional  pipe  lines  and 
other  conditions  with  respect  to  minimum  depth  of  cover  from 
top  of  the  Citv?s  pipe  lines. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8142— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  directing  the  Pacific 
Auxiliary  Fire  Alarm  Co.,  to  maintain,  free  of  charge,  three 
fire  alarm  boxes  which  are  now  installed  in  the  Municipal 
Railway  Bus  Garage-24th  &  Utah  Streets,  said  installation  and 
maintenance  of  fire  alarm  boxes  being  in  accordance  with  pro- 
visions of  Bill  411,  Ordinance  393»  wherein  said  Pacific 
Auxiliary  Fire  Alarm  Co.  was  granted  a  franchise  to  maintain  a 
general  system,  and  in  consideration  of  franchise,  to  maintain 
and  operate  free  of  charge  a  number  of  boxes,  not  to  exceed 
fifty  (50)  as  directed  by  the  Mayor  and  the  Board  of  Supervisors, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— PtESOLTTTION  NO,  814V- 


RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deed  from 
Thomas  J.  Callan,  or  the  legal  owner,  to  Lot  8,  Block  3  and 
Lots  6,  7  and  8,  Block  2-Map  of  Marino  Vista  Park,  San  Mateo 
County,  required  for  the  San  Francisco  Airport  and  that  the 
sum  of  $1,400.00  be  paid  for  said  property. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8144-- 

RESOLVED,  That  the  request  of  Mc  Hales  of  San  Francisco  for 
permission  to  install,  maintain  and  operate  two  flood  lamps  on 
Municipal  Railway  trolley  pole  at  Geary  and  Funston  Avenue,  for 
purpose  of  Illuminating  service  station,  be  and  the  same  is 
hereby  denied. 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  814^ — 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Modification  of  Contract 
in  amount  $54.90,  under  Contract  No,  91-Constructing  Timber 
Platform  on  Timber  Files,  covering  the  following: 

For  Galvanizing  bolts  and  other  hardware 
(galvanizing  not  being  required  in  the 
specifications)  -  $54,90, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8146-- 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1,666*67,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944>  for 
the  month  of  April,  1947. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l47~ 

WHEREAS,  a  thirty-inch  transmission  main  of  the  San 
Francisco  Water  Department  did  on  February  26,  1947>  at;  8:50 
PM  and  again  on  February  28,  1947,  at  10:30  AM  break  and  cause 
damage  to  roads,  miscellaneous  property  and  grain  stored  in 
the  feed  warehouse  of  the  Otto  H.  Reichardt  Duck  Farm  at  Colma 
San  Mateo  County,  California,  and  for  which  said  concern  de- 
manded damages  in  the  amount  $1,021*74;  and, 

WHEREAS,  claim  was  made  on  behalf  of  the  said  Otto  H. 
Reichardt  Duck  Farm  for  damages  in  amount  $1,021*74;  and, 

WHEREAS,  said  damage  was  not  caused  through  any  fault  or 
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negligence  on  the  part  of  the  claimant;  and, 


WHEREAS,  it  was  found  upon  investigation  that  a  settle- 
ment of  the  claim  in  the  sum  of  $1,021*74  was  fair,  just  and 
reasonable  and  the  City  Attorney  recommended  payment  of  the 
said  sum  of  $1,021.74: 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  That  upon  receipt  of  a 
good  and  sufficient  release  of  all  claims  from  the  Otto  H. 
Reichardt  Duck  Farm,  Colma,    San  MSteo  County,  California, 
the  said  claimant  be  paid  the  sum  of  $1,021.74,  in  full  settle- 
ment of  all  claims  of  that  concern  against  the  City  and 
County  of  San  Francisco  arising  out  of  the  occurrence  des- 
cribed above. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a 
supplemental  appropriation  in  the  amount  of  $25,000.00,  from 
the  1932  Hetch  Hetchy  Bond  Fund,  to  the  credit  of  Appropria- 
tion No.  92-500**51»         preliminary  investigations,  surveys 
and  improvements  pertaining  to  the  Cherry  River  Development 
Project, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  that  budget 
estimates  be  increased  as  follows: 


—RESOLUTION  NO.  8l^8 — 

"  1    .iii        -  ,r» 


—RESOLUTION  NO.  S14Q— 


SAN  FRANCISCO  AIRPORT 


Index  64 

Sheet  Line  Appropriation 


Increase 


1  16  764-860-OO-Pensn  &  Ret.  Allowance 
1       15    764-815-OO-Other  Insurance 


Total  Increase 


$11,527.00 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8l5P~- 

RESOLVED f  Thq.t  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  that  budget 
estimates  be  increased  as  follows: 

SAN  FRANCISCO  AIRPORT 


To  provide  for  operation  of  an  Inter- 
national Air  Terminal  Area 

Index  64 

Sheet  Line  Appropriation  Increase 

1       1    764-llO-OO-Permanent  Salaries  $  16,929. 

C104- Janitor        2  ©  $170-200 ,S 

P51  -Apt.Attndt.  4  (p)  $200-250, S 

1       3    764-112-OO-Allowance  for  Holiday  Relief  66o« 

1       6    764-200-00- Contractual  Services  1,204. 

1       8    764-212-00-Routine  Maintenance-General  3,200. 

1       9    764-231-OO-Heat,  Light  and  Power  4,404. 

1     10    764-238-OO-Contr.Jntrl-yindow  Washing  400, 

1     12    764-^OO-OO-Mate rials  and  Supplies  750, 

1     15    764-815-OO-Other  Insurance  4,000. 

1     16    764-860-OO- Pensn.  &  Retirement  Allowance  1,920. 

Total  increase  $33,467. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  3l5£~- 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Reouest  for  Intra 
Fund  Transfer,  in  amount  $53.27,  from   Appropriation  No,  665- 
200-99,  to  credit  of  Appropriation  No,  665-900-08-99,  to  pro- 
vide for  deficiency  in  departmental  work  orders  covering  blue- 
printing and  photostatic  work  for  the  period  ending  December 
31,  1946. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  815S— 
RESOLVED'  That  this  Commission  hereby  requests  the  Board 
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of  Supervisors  to  enact  an  ordinance,  authorizing  the  Director 
of  Property  to  receive  tenders  at  public  auction  for  the  sale 
of  the  Haight  Street  Car  House  Property,  being  Lot  l6,  Assessor's 
Block  1249,  San   Francisco,  California. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED    That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw- 
warrants  in  payment  of  non-litigated  and  litigated  settlements, 
and  judgment,  as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 
Elisa  Abram  December  12,  1946  450,00 


—RESOLUTION  NO.  Sl^— 


Flora  Abram 
Jennie  Gilbert 
Veronica  M.  Keelan 
John  A.  MaGMeekin 
Rosa  Meneses 
Sophia  Pangos 

Kay  Patterson,  also  known  as 


April  5,  1947 
February  10,  194.7 
November  21,  1946 


475-00 
29I.OO 
379,00 


Erol  T.  Patterson 

May  Carman  Roi 

Wai  Chi  Mo 

Velma  Wheeler 

William  A,  Schaefer 

Milton  Wolfe,  as  executor  of 
last  will  &  testament  of 
Florence  Lucile  Wolfe,  deceased 


March  18,  1947 
November  26,  1946 


250,00 
300,00 
121  .CFJ 
450,00 
950.00 


March  15,  1947 
March  6,  1947 


September  19,  1946 


January  6,  1947 


85COO 


Litigated  settlements 
Jeane    Asher  &  Albert  Asher 
Milton  Hoffman 
Cecelia  Kelley 
Louis  Rosman 

Robert  A.  Smirle,  an  infant,  by 
Robert  L.  Smirle,  his  guardian 
ad  litem 

Robert  A.  Smirle,  a  minor 

Robert  A.  Smirle 
Jud gment: 

Olga  Trif onoff  &  Boris  Trif onoff 


February  2,  1945 


July  5,  1945 
March  1,  1946 


March  31,1945 


February  2,  1946 
June  6,  1946 


15,000.00 
175.00 


1,900*00 
150,00 


400.00 
175.00 


42.I.75 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


583rd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  28, 
1947, 


Present: Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

'  W.  I.  Kohnke,  Daniel  F#  Delcarlo  and  Thomas  G.  Plant. 

President  Marshall  Dill  presided, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  582nd  regular  meeting  of  the  Com- 
mission held  April  21,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  signed  by  Commissioners 
Ackerman,  Del  Carlo  and  Plant  on  April  23,  1947  was  ratified. 

—RESOLUTION  NO.  gl54r~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Intra  Fund  Transfer 
of  Funds,  in  amount  $2,500,00,  from  Appropriation  No.  665-200-99 
Contractual  Services  to  credit  of  Appropriation  No.  665-111-99, 
to  provide  for  deficiency  in  overtime  allowance. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8lSfS — 

RESOLVED,  That  this  Commission  hereby  grants  permission 
to  Massolo  Bros.,  tenants  of  the  City  and  County  of  San  Fran- 
cisco on  the  so-called  "Silva  Tract",  in  San  Mateo  County,  to 
sublet  a  small  portion  of  their  leasehold,  100  feet  by  100  feet, 
for  a  period  of  one  year  from  the  date  of  this  resolution,  to 
the  Guy  F*  Atkinson  Company,  contractors,  said  lot  to  be  used  by 
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the  said  Atkinson  Company  in  connection  with  their  San 
Francisco  Airport  Contract  No.  93, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8l56~ 

RESOLVED,  That  all  non-civil  service  appointments,  tempo- 
rary appointments  and  removals  made  by  the  Manager  of  Utilities 
for  the  month  of  March,  1947,  be  and  the  same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Controller  and  the  Civil 
Service  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8l^7 — 

RESOLVED,    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Final  Payment, 
in  amount  #5,344,00,  in  favor  of  The  Duncanson-Harrelson  Co., 
under  Airport  Contract  No.  91-Cons true ting  Timber  Platform  on 
Timber  Piles  in  San  Francisco  Bay. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8is8 — 

RESOLVED,  That  Resolution  No.  7068,  adopted  November  5, 
1945,  authorizing  bank  signatures  for  the  Bureau  of  Light,  Heat 
and  Power  Revolving  Fund,  be  and  the  same  is  amended,  as  follows 

Principal  Signature:  Counter  Signature 

G«  V.  Grethel,  Eliminate  name  of 

correct  to  read,  K.  J.  Pachtner 

Bo  W.  Grethel 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l5Q— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
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Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County' of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    California  Water  Service  Company-374  West 
Santa  Clara  Street,  San  Jose,  California 

Permit  to  occupy  a  portion  of  the  San  Francisco  Water 
Department's  Palo  Alto  pipe  line  right  of  way  easement  adjacent 
to  and  northeasterly  of  El  Camino  Real,  Menlo  Park,  San  Mateo 
County,  California, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l60~ 

RESOLVED >  That  that  portion  of  Resolution  No.  7466, 
adopted  June  10,  1946,  approving  settlement,  in  amount  $450,00, 
in  the  claim  of  Nove  Lee  Parks  v,  Municipal  Railway,  be  and 
the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l6l~ 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  enactment  of 
ordinance,  appropriating  the  sum  of  $97,500,00,  from  Appro- 
priation No.  666-500-OO-Additions  and 'Betterments,  to  credit 
of  the  following  appropriations: 

666-214-01-Maintenance-Source  of  Supply  $  21,200. 

666-214-02-Maintenance-Transmission  and  Distri- 
bution 70,150, 
666-2l6-00-Maintenance-Automotive  Equipment  6,150. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l62— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
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troller's  certification  of  the  following: 


Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$110,000.00,  from  Appropriation  No,  665-200-9Q- Contractual 
Services,  to  credit  of  Appropriation  No.  665-804-99,  to  provide 
for  deficiency  in  "Passenger  and  Damage  Claims'1 


Municipal  Railway  Request  for  Allocation  of  Funds,  in  amount 
$8,000.00,  under  Appropriation  No.  65-925-00-225,  to  provide 
for  certification  of  Contract  No.  252-Electric  Wiring  in  Bay 
No.  4-Geary  Street  Car  House. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8l6V- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $59>250.00-Hetch  Hetchy  Power 
Funds,  to  credit  of  the  following  appropriations: 

668-231-Ol-O-Purchase  of  Power  $40,000* 
668-231 -01-2-Service  charge  for  Transmission  and  Dis- 
tribution facilities  17,000, 
668-350-01  -  Materials  and  Supplies  750. 
668-350-OI  -  Foodstuffs  1,500, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8164 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors,  to  enact  ordinance,  authorizing  exchange  of 
certain  Baden-Merced  Pipe  Line  easements  between  the  City  and 
County  of  San  Francisco  and  Henry  Doelger  Builder,  Inc.,  said 
easements  being  located  in  San  Mateo  County  west  of  Junipero 
Serra  Boulevard  and  extended  northerly  from  Alemany  Boulevard 
Extension  to  the  southerly  boundary  of  the  San  Francisco  Golf 
Club  property. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l65— 

RESOLVED ,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  Constructing  Sewers 
at  San  Francisco  Airport,  Airport  Contract  No.  90,  a  public 
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work  to  be  performed  on  the  basis  of  the  unit  prices  submitted 
and  regularly  on  file  for  the  estimated  quantities  of  work  to 
be  performed  as  set  forth  in  the  related  specifications,  for 
the  Public  Utilities  Commission  of  the  Citv  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to: 

Patrick  R.  Kelly~93c3  Rockdale  Drive, 
San  Francisco 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid,  at  $2,816.30,  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund,  Appropriation  96-923-OO. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l66~ 

WHEREAS,  the  Manager  of  the  Municipal  Railway  has  recom- 
mended the  granting  of  a  certain  revocable  permit  for  use  and 
occupancy  of  land  under  control  of  that  bureau,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  Citv  and  County* of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    The  City  of  South  San  Francisco 

Permit  to  construct,  use    and  maintain  an  asphaltic  con- 
crete sidewalk  across  the  right-of-way  of  the  Municipal  Railway 
in  South  San  Francisco,  California,  as  described  in  said 
revocable  permit. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8167 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modifications  of  Contract  No.  253- 
Reconstructing  Inner  Tracks  on  Market  Street,  Freemont  to 
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Eddy  Streets,  contractor,  Chas,  L,  Harney,  covering  the 
following: 


No,  253-E-3,  in  amount  $5, 407.00,  providing  for  removal  of 
crossings  in  the  outside  tracks  on  Market  Street  at  Third 
Street,  replace  same  with  straight  rail  and  raise  the  outside 
tracks  in  this  locality. 

No.  253-E-4,  in  amount  $165.00,  to  provide  for  furnishing 
early  strength  concrete,  for  concrete  work  at  the  intersection 
of  Market  and  Third  Streets. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Modification  of 
Contract,  in  amount  5^453 .80,  under  Contract  No.  268-Con- 
structing  Central  Receiving  Room  in  Geary  Carhouse,  contractor, 
Wellnitz  and  De  Narde,  covering  the  following: 

Replace  and  reroute  as  directed  by  the  Engineer,  two 
electrical  conduits  and  1*5  enclosed  conductors  that 
were  found  buried  in  the  first  story  concrete  floor 
and  passing  through  the  floor  area  removed  for  the 
elevator  shaft  and  stair  well  provided  under  the  con- 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  at  the  time  of  reviewing  the  1947-I948  budget 
estimates  of  the  Bureau  of  Light,  Heat  and  Power,  the  Mayor 
deleted  from  Sheet  7,  Line  33,  an  amount  $36,500.00,  the  item 
providing  for  street  lighting  construction  on  7th  Street, 
Market  to  Townsend,  said  item  being  deleted  because  it  was 
thought  that  the  street  improvements  of  said  7th  Street  could 
not  be  effectuated  by  the  Department  of  Public  Works  during  the 
fiscal  year  I947-I948;  and, 

WHEREAS*  this  Commission  has  been  advised  that  the  street 
improvement  of  said  7^h  Street  will  be  performed  during  said 


WHEREAS,  in  the  improvement  of  city  streets,  it  is  neces- 
sary that  the  work  of  street  lighting  construction  be  included. 


—RESOLUTION  NO.  8l68— 


tract. 


— RESOLUTION  NO.  8l6?- 
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THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  hereby 
requests  the  Mayor  to  recommend  to  the  Board  of  Supervisors 
restoration  of  said  item  of  street  lighting  construction  in 
amount  $36, 500.00-Sheet  7,  Line  33, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l7Q— 

WHEREAS,  at  the  time  of  reviewing  the  1947-1948  budget 
estimates  of  the  Bureau  of  Light,  Heat  and  Power,  the  Mayor 
deleted  from  Sheet  8,  Line  6,  an  amount  $12, 500,00,  the 
item  providing  for  street  lighting  construction  Anza  Street, 
Parker  to  Masonic,  said  item  being  deleted  because  it  was 
thought  that  the  street  improvements  of  said  Anza  Street 
could  not  be  effectuated  by  the  Department  of  Public  Works 
during  the  fiscal  year  I947-I948;  and, 

WHEREAS    this  Commission  has  been  advised  that  the 
street  improvment  of  said  Anza  Street  will  be  performed  during 
the  said  fiscal  year  1947-I948;  and, 

WHEREAS,  in  the  improvement  of  City  streets,  it  Is 
necessarv  that  the  work  of  street  lighting  construction  be 
included. 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
reouests  the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
restoration  of  said  item  of  street  lighting  construction,  in 
amount  $12, 500,00-Sheet  8-Line  6, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l71~ 

RESOLVED #  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Recommendation  for  Contract  Payment,  in  amount  $5,934,74,  in 
favor  of  Abbett  Electric  Co.,  under  Municipal  Railvay  Contract 
No.  262-Constructing  a  Trolley  System  for  the  Union  Street 
Trolley  Coach  Line. 

Recommendation  for  Contract  Payment,  in  amount  $12,483.00,  in 
favor  of  William  Martin  and  Son,  under  Municipal  Railway  Con- 
tract No.  234-Alterations  to  Storeroom-24th  Street  Garage. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8l72~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Request  for  Intra- 
Fund  Transfer,  in  amount  $5,407.00,  from  Appropriation  No, 
65-925-OO-226,  to  credit  of  Appropriation  No.  65-925- 5O-56-I, 
to  provide  for  certification  of  modification  of  contract,  under 
Railway  Contract  No.  253>  for  removal  of  crossings,  outside 
tracks,  Jrd  and  Market  Streets  and  replacing  with  straight 
rails. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  817V- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Request  for  Intra- 
Fund  Transfer,  in  amount  not  to  exceed  142,000,00,  to  credit 
of  Appropriation  No.  665-804-99,  to  provide  for  deficiency 
in  appropriation  for  pavment  of  premium  on  public  liability 
and  property  damage  insurance  covering  operations  of  the 
Municipal  Railway. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l74~ 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  payment  of  litigated  and  non-litigated  settle- 
ments and  judgments,  as  follows: 


Claimant 

Non-litigated  settlements 
Wallace  H.  Gist 
William  B.  Mc  Bride 
Lola  Myers 
George  W.  Niles 
Clifford  R.  Poore 
Leta  G.  Rhine 
Magdalena  Saver 


Date  of  Accident  Settlement 

February  3,  1947  $  180,45 

February  16,  1947  400.00 

October  5,  1946  29O.OO 

March  8/1947  40a. 71 

April  IS  1947  157.30 

May  21,  1046  125,00 

October  10,  1946  250.OO 


Claimant: 

Litigated  settlements 
Mathew  Davis 
Eleanor  Fazzio 
Lucy  Edna  Gamble 
Bess  Little 
Alfred  H,  Parsons 
George  At  Pashkevitch 
Joe  A,  Taylor 
Andrew  B.  White 


Date  of  Accident 
January  4,  1946 
February  6,  1945 
January  10,  1945 
May  21,  1943 


October  4,  1945 
October  18,  1944 
August  14,  1945 
September  14,1945 


Settlement 


1,500,00 
900.00 
4,500*00 
1,750*00 
2,500,00 
5,000,00 


900.00 
250,00 


Judgments: 

Catherine  B.  Jeffers 
Kenneth  J.  Leslie,  by  his 

guardian  ad  litem  Lorraine  A, 

Leslie 

Kenneth  J.  Leslie 
Lorraine  A.  Leslie 
Ansel  J,  Schloss,  Inc. 


March  26,  1945 


July  27,  1946 


July  24,  1945 


65,000.00 


5,069.55 
2,500.00 

275«82 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously! 


WHEREAS,  in  accordance  with  Section  12 4  of  the  Charter, 
the  Manager  of  Utilities  recommended  the  appointment  of  Paul 
J.  Fanning  as  Director  of  the  Bureau  of  Personnel  and  Safety- 
Public  Utilities  Commission: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  and  confirms  the  appointment  of  said  Paul  J. Fanning 
as  Director  of  the  Bureau  of  Personnel  and  Safety-Public 
Utilities  Commission. 

HEARING: 

Mr.  Henry  L.  Foley  of  the  Carmens  Union-C.  I.  0., 
presented  to  the  Commission  the  case  of  Gabrial  J.  Syobo,  in 
the  matter  of  seniority,  being  a  former  Market  Street  Railway 
employee;  on  motion  of  Commissioner  Del  Carlo,  the  matter 
was  taken  under  advisement. 


THEREUPON  THE  MEETING  ADJOURNED, 


—RESOLUTION  NO.  8rZ5r~ 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


584th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  5, 
1947. 

*************************** 


Present:  Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant 

President  Marshall  Dill  presided, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  583rd  regular  meeting  of  the  Com- 
mission held  April  28,  1 947  were  approved* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8176-- 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  443*. 
for  The  Improvement  of  "Van  Ness  Avenue  (East  Side)  North  of 
North  Point  Street,  Chas*  L.  Harney,  contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  March  11,  1947'  and* 

WHEREAS,  contractor  has  experienced  unavoidable  delay  due 
to  the  interference  of  other  contractors;  and, 

WHEREAS s  said  Chas.  L«  Harney  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  Fourteen  (14)  Days  for  the  completion  of 
San  Francisco  Water  Department  Contract  No.  443,  and  liquidated 
damages  for  the  resulting  days  of  delay  are  hereby  waived* 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8177 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  authorizing  sale  of  land 
in  San  Mateo  County,  known  as  the  Silva  Tract,  being  in  area 
146,25  acres;  excepting  therefrom  all  Citv  owned  improvements 
located  thereon;  also,  excepting  the  necessary  land  and  ease- 
ments required  for  such  improvements  and  all  subject  to  existing 
leases  and  easements;  land  to  be  sold  as  a  whole  or  subdivided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l?8— 

RESOLVED,  That  this  Commission  herebv  reauests  the  Con- 
troller's certification  of  the  following: 

Airport  Request  for  Allocation  of  Funds,  in  amount  $1,687.52, 
under  Appropriation  No.  64-925-H,  to  provide  for  the  furni- 
shing and  installation  of  1,335  feet  of  2"  welded  steel  and 
wrapped  high  pressure  gas  pipe,  remove  present  Pacific  Gas  and 
Electric  Co.  gas  regulator  and  gas  meter  located  south  of  the 
Airport  entrance. 

Airport  request  for  Intra  Fund  Transfer,  in  amount  $500*00, 
from  Appropriation  No.  663-231-64,  to  credit  of  Appropriation 
No.  664-815-OO,  to  provide  for  payment  of  insurance  premium  on 
renewal  of  fire  insurance  on  non-owned  oil  trucks  and  equip- 
ment. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$575.00,  from  Appropriation  No.  666-30O-OO,  to  credit  of  Appro- 
priation No.  666-35O-OO,  to  provide  for  deficiency  in  food- 
stuffs, 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$453.80,  from  Appropriation  No.  665-50O-OO,  to  credit  of  Appro- 
priation No.  665-500-16-4,  to  provide  for  certification  of 
Modification  of  Contract  under  Contract  No.  268-Geary  Carhouse 
Money  Room, 

Municipal  Railway  Reouest  for  Intra  Fund  Transfer,  in  amount 
$10,000.00,  from  Appropriation  No,  665-500-OO,  to  credit  of 
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Appropriation  No.  665-50O-22,  to  provide  for  installation  of 
service  pits  at  17th  and  Mariposa  Streets  to  service  trolley 
coaches  of  the  "E"  Line. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8179— 

RESOLVED ^  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $69,480,00,  in  favor  of  Chas.  L. 
Harney,  under  Municipal  Railway  Contract  No.  253-Recons"truct»*ng 
the  Inner  Tracks  on  Market  Street, 

Contract  Payment,  in  amount  $2, 700,00,  in  favor  of  Peterson 
Engineering  Co.,  under  HHWS  Contract  No.  199-Erecting  Steel 
Towers  and  Installing  Air-Break  Switches  in  Substation  fMtf. 

Contract  Payment,  in  amount  $10,o8o,00,  in  favor  of  Wellnitz 
and  DeNarde,  under  Municipal  Railway  Contract  No.  268-Con- 
structing  Central  Receiving  Room  in  the  Geary  Carhouse. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8l8o— 

RESOLVED    That  this  Commission  hereby  authorizes  Louis 
Perrin,  Senior  Electrical  Engineer,  Bureau  of  Engineering  and 
C.  D.  Miller,  Superintendent  of  Equipment-Municipal  Railway,  to 
proceed  to  San  Antonio,  Taxes,  there  to  confer  with  technicians 
of  the  American  Transit  Association  on  developments  in  design 
and  maintenance  problems  of  motor  and  trolley  coaches;  and, 

BE  IT  FURTHER  RESOLVgJ^  That  necessary  travelling  expenses 
are  deemed  to  be  contraction  the  performance  of  routine  duties, 
payable  from  Appropriation  No«  665-200-99, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l8l— 

WHEREAS,  at  the  time  of  reviewing  the  1947-1948  budget 
estimates  of  the  Bureau  of  Light,  Heat  and  Power,  the  Mayor 
deleted  from  Sheet  7,  Line  27,  an  amount  $ 36,000 ,00-Street 
Lighting  Construction-Monterey  Boulevard,  Ridgewood  to  San 
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Anselmo,  and  from  Sheet  8-Line  8,  an  amount  $15,500.00-Street 
Lighting  Construction  -Trumbull  Street,  Mission  to  Davenport, 
said  items  being  deleted  because  it  was  thought  that  said 
street  improvements  could  not  be  effectuated  by  the  Department 
of  Public  Works  during  the  fiscal  year  1947-1948;  and, 

WHEREAS,  this  Commission  has  been  advised  that  the  Depart- 
ment of  Public  Works  has  submitted  supplemental  budget  esti- 
mates to  the  Mayor  and  the  Board  of  Supervisors,  providing  for 
street  improvements  of  said  Monterey  Boulevard  and  said  Trum- 
bull Street:  and, 

WHEREAS 9  in  the    improvement  of  City  Streets,  it  is 
necessary  that  the  work  of  street  lighting  construction  be  in- 
cluded: 

THEREFORE,  BE  IT  RESOLVED^  That  this  Commission  hereby 
requests  the  Board  of  Supervisors  to  restore  the  previously 
deleted  items  of  street  lighting  construction  as  described 
above. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8l8g— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Allocation  of  Funds,  in  amount  $1, 910.OO,  urider  Appropriation 
No,  64-925-12  and  Order  for  Service  or  Work  in  said  amount 
$1,910.00,  in  favor  of  Carrico  and  Gautier,  to  provide  for  re- 
location of  ticket  counters,  installation  of  three  new  ticket 
counters,  relocation  of  lighting  fixtures,  painting    in  the 
International  Terminal  Building  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l8V- 

RESOLVED,  That  this  Commission  hereby  authorizes  B,  M« 
Doolin,  Chief  Engineer  and  General  Manager  of  the  San  Francisco 
Airport  to  proceed  to  Chicago,  Illinois*  Washington,  D,C,  and 
other  eastern  cities  for  the  purpose  of  attending  conferences 
between  Civil  Aeronautics    Board-Airport  Section  Officials  and 
other  eastern  Airport  Executives  in  connection  with  Federal 
Airports  Aid  Program  as  applying  to  construction  and  expansion 
of  the  San  Francisco  Airport;  and, 

BE  IT  FURTHER  RESOLVED'  That  necessary  travelling  expenses 
are  deemed  contracted  in  the  performance  of  routine  duties  pay- 
able from  Appropriation  No,  668-99I-OO, 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8184— 

WHEREIN,  it  is  provided  by  Sections  121  and  124  of  the 
Charter  of  the  City  and  County  of  San  Francisco,  as  follows: 

"Section  121.  The  public  utilities  commission  shall  have 
charge  of  the  construction,  management,  supervision, 
maintenance,  extension,  operation  and  control  of  all 
public  utilities  and  other  properties  used,  owned,  ac- 
quired, leased  or  constructed  by  the  city  and  county,  in- 
cluding airports,  for  the  purpose  of  supplying  any  public 
utility  service  to  the  city  and  county  and  its  inhabitants, 
to  territory  outside  the  limits  of  the  city  and  county,  and 
to  the  inhabitants  thereof  ,  . 

"Section  124.  The  public  utilities  commission  shall  appoint 
a  manager  of  utilities  who  shall  be  the  chief  executive  of 
the  commission  and  shall,  subject  to  the  approval  of  the 
commission,  have  the  management  of  all  utilities,  bureaus 
and  operations  under  its  jurisdiction  .  ,?? 

BE  IT  NOW  RESOLVED,  That  the  Manager  of  Utilities,  for  and 
on  behalf  of  this  Commission  and  the  City  and  County  of  San 
Francisco,  be  and  he  is  hereby  authorized  to  execute  an  appli- 
cation for  transfer,  as  well  as  any  other  documents,  and  to 
accept  delivery  of  all  formal  instruments  of  transfer  necessary 
for  the  termination  of  that  certain  leasehold  interest  of  the 
Federal  Government  described  in  that  certain  lease  numbered 
W3460-eng#717,  in  which  the  Citv  and  County  of  San  Francisco 
is  lessor  and  United  States  Government  is  lessee  and  which 
lease  bears  date  of  February  5,  1942,  and  any  and  all  currently 
effective  supplements  thereto.    The  said  leasehold  embraces 
the  property  included  within  the  San  Francisco  Airport  in  San 
Mateo  County. 

The  Public  Utilities  Commission  and  the  said  Manager  of 
Utilities  acting  for  and  on  behalf  of  the  City  and  County  of 
San  Francisco  agrees  to  be  bound  by  all  the  reservations, 
restrictions  and  conditions  of  transfer  as  are  set  forth  in 
said  application. 
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The  said  Manager  of  Utilities  is  further  authorized  to 
accept  "buildings  on  said  premises  known  as  T-220,  #5» 
T-211,  T-2l8,  #3,  T-219  and  five  unnumbered  buildings 
located  at  said  airport,  together  with  the  runways, 
taxiways,  apron,  field  drainage,  lighting  and  marking, 
and  surplus  fueling  systems  installed  thereon,  as 
well  as  any  and  all  operating  eouipment  or  other  equip* 
ment  available  to  be  transferred  by  the  Government  to 
the  City  that  may  be  used  or  useful  in  the  operation 
of  the  airport, 


BE  IT  FURTHER  RESOLVED,  That  upon  the  execution 
and  delivery  of  the  documents  above  described  the  lease 
hold  interest  between  the  City  and  County  of  San 
Francisco  and  the  United  States  Government  be  and  the 
same  is  hereby  terminated* 


AND  BE  IT  FURTHER  RESOLVED,  That  the  Clerk  of 
the  Board  of  Supervisors  be  and  he  is  hereby  requested 
to  certify  that  R.  J.  Macdonald,  is  the  Secretary  of 
this  Commission,  and  that  the  said  Clerk  of  the 
Board  of  Supervisors  affix  the  seal  of  the  city  and 
county  to  said  certification. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Com- 
missioner Plant,  the  following  resolution  was  adopted 
unanimously: 


— RESOLUTION  NO.  8l8^-- 


Resolved,  That  the  Manager  of  Utilities  be  and 
he  is  hereby  authorized  to  execute  for  and  on  behalf 
of  this  Commission,  that  certain  agreement  in  which 
the  United  States  of  Am  erica,  acting  by  and  through 
the  Bureau  of  Community  Facilities,  Federal  Works 
Agency,  the  San  Francisco  Unified  School  District  and 
City  and  County  of  San  Francisco  are  designated  the 
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contracting  parties,  which  agreement  bears  date  of  the  first 
day  of  April,  1947. 


The  agreement  will  permit  an  assignment  of  that  certain 
lease  dated  January  5*  1945  between  the  City  and  County  and 
Navy  Department  embracing  2Q  acres,  more  or  less,  at  the  north- 
west corner  of  Ocean  Avenue  and  Phelan  Avenue,  known  as  Balboa 
Park  Reservoir  Tract,  excepting  therefrom  the  northerly  most  100 
feet  of  said  29  acre  tract  known  as  part  of  Lot  1  in  Assessor's 
Block  3180,  to  the  Federal  Works  Administration.    The  right  of 
occupancy  of  the  demised  premises  will  be  granted  to  San 
Francisco  Unified  School  District  for  a  term  ending  April  1, 
1952*  and  will  release  the  Government  from  any  and  all  obliga- 
tions under  the  term  of  the  Navy  lease  from  and  after  April 
1,  1947 ,    The  Unified  School  District  shall  accept  and  use  the 
improvements  on  said  premises  for  educational  facilities  and 
pay  to  the  Commission  for  rent  of  the  demised  premises  the  rate 
of  $101 »09        month  beginning  with  the  month  of  April,  1947 » 
with  the  understanding  the  said  school  district  will  surrender 
the  demised  premises  and  restore  the  same  to  the  same  con- 
dition that  existed  at  the  time  such  premises  were  entered  upon 
by  the  Government,  and  specifically  the  Unified  School  District 
shall  be  responsible  for  any  damage  to  the  36-inch  water  pipe 
referred  to  in  the  lease  between  the  City  and  County  and  Navy. 
The  agreement  may  contain  other  provisions  necessary  to  carry 
out  the  intention  of  the  agreement  herein  described. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l86 — 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw  warrants 
in  payment  of  litjpfced  and  non-litigated  settlements,  as 
follows: 
Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 

Ronald  J.  Barry  '  November  25,  1946  $     1 50.00 

Clare  James  Doran  August  14,  I946  2o2.8l 

Alfred  J.  Jobes  October  4,  1946  270.00 

Mary  Novak  August  9,  1946  275,00 

Isabella  A.  Smith  October  9,  1946  150.PO 

Frances  T.  Decker  September  19,  1946  750.OO 

L.  M.  Hageman  March  7,  1947  546. 00 

Nat. Fire  Ins. Co.  &  Hood  Trkg  Co,  January  7,1947  695. 00 

Ethel  Neville  July  13,  1946  600,00 

Litigated  settlements 
Lorraine  Camp  March  5,  1946  600,00 

Grace  Fredrickson  June  20,  1945  2,500.00 


THEREUPON  THE  MEETING  ADJOURNED. 


e ere tar y 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


585th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  12, 

1947- 

****************************************************** 


Present:   Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 

W,  I.  Kohnke,  Daniel  F.  Del  Carlo  and  Thomas  G. Plant 

President  Marshall  Dill  presided* 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  584th  regular  meeting  of  the 
Commission  held  May  5,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8l87— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to    amend  budget  estimates,  changing  class 
numbers  and  titles  to  conform  to  changes  recently  adopted  by 
the  Civil  Service  Commission,  as  follows: 

Index  63  BUREAU  OF  LIGHT.  HEAT  AND  POWER 

Change  from  Old:  To  New  Classification  Of: 

Class  No,  Class 

S,L.    No.      Class  Title       Rate     Emp.       No.      Class  Title 

(Sal.Ord,  Sec.  69a-Permanent  Salaries) 
4  10  P356  Elec.Eng.Insp. $500-375     3    F404C  Asst. Eng.  I  Elec, 
4  12  F406g  Asst. Eng. Elec. 360-430     2    F406C  Asst.Eng*II  Elec. 

(Sal. Ord.Sec.69b~ Interdepartmental  Employments  as  needed) 

4  27  F356  Elec. Eng. Insp ,300-375  2  F404C  Asst.Eng.  I  Elec. 
4  28  F406g  Asst. Eng. Elec, 360-430      1    F406C  Asst.Eng.II  Elec. 


-5426- 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


— 'RESOLUTION  NO.  8l88 — 

RESOLVED »  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  amend  budget  estimates,  changing  class  num- 
bers and  titles  to  conform  to  changes  recently  adopted  by  the 
Civil  Service  Commission,  as  follows: 


Index  68-0 


HETCH  HETCHY  WATER  SUPPLY 


Change  from  Old: 
Class 

S.L.     No.       Class  Title 


Rate 


To  New  Classification  Of: 
No.,  Class 

Emp.         No.      Class  Title 


(Sal.Ord.  Sec.  70e~Permanent  Salaries) 
3  9    F406c-Asst. Eng. Civil    360-430     2  F406a-Asst,Eng,JI-Civil 


(Sal .Ord .Sec .  71 . 1- Interdepartmental 


1 

2 

3 

4 

1 


F100  -Jr. Draftsman  210-260 

F102a-Drf tsman-Arch.  260-320 

F102c         "     Civil  260-320 

F102e         "     Elec.  260-320 

F102f         "     Mech,  260-320 

F104b-Sr.Df tsmn-Civil  320-375 

7  F104d         ft     Elec.  320-375 

8  Fioie         ?f     Mech.  320-375 

9  FlOO-Architect  415-500 

10  F202-Inspt.P.W.Constn,230-290 

11  F256-Cart  &  Art.Des.  255-320 

12  F356-Elec.Eng.Insp. 

13  F401b-Jr. Eng. -Civil 

14  FZpia       "  Elec. 

15  F4OIC       "  Mech. 

16  F406g-Asst. Eng. Elec. 


1* 

ll 


F406C- 
F406h 


?? 


Civil 
Mech. 


300-375 
255-320 

255-320 

255-320 

36O-43O 

360-43O 

360-430 


19  F401d-Engnr. Civil 

20  F410a-    "  Elec, 

21  F410f-    "  Mech. 

22  F604-Sur. Fid. Asst. 

23  F6S4-Traffic  Checker 


435-520 
435-520 
435-520 
230-290 
205-255 


Total  interdepartmental  em- 
ployments as  needed 


3 
1 

5 

3 
1 

2 

1 

1 

1 

1 

1 
* 

8 

4 

3 

4 

4 

3 

4 

3 

3 

5 
1 

1 

1 

J> 

70 


Employments  as  needed) 
F100- Jr. Draftsman 
F120-Draf tsman-Arch. 
F102a       "  -Civil 
F102c       ?f  -Elec, 
F102b       "  -Mech. 
F104a  Sr,"  -Civil 
F104c  "    ?t  -Elec. 
F104b  ?f    "  -Mech, 
FlOO-Architect 
F202- Inspt . P . W. C  ons  tn . 
F256-Cart  &  Art.Des. 
F404c-Asst. Eng. I-Elec . 
F401a-Jr. Eng. -Civil 
F40IC-  '  -Elec. 
F401b     "  -Mech. 
*F404c-Asst .Eng.  I-Elec, 
F404a 
F404b 
F406a- 
F406C 
F406b 


-Civil 
-Mech. 
II-Civil 
II-Elec. 
II-Mech. 
F406a-Engineer-Civil 
F4IOC-       "  -Elec. 
F410b-       "  -Mech. 
F604-Survyrs .Fid , Asst  * 
F654-Traffic  Checker 


?» 


ft 


ft 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO,  8l8Q — 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  amend  budget  estimates,  changing  class  num- 
bers and  titles  to  conform  to  changes  recently  adopted  by  the 
Civil  Service  Commission,  as  follows: 

.   UTILITIES  ENGINEERING  BUREAU 

Index  68-2 

Change  from  Old:  To  New  Classification  Of: 

Class  No,  Class 

S.L.     No.        Class  Title    Rate     Emp.       No.     Class  Title 
(Sal.  Ord.  Sec.  70a-Permanent  Salaries) 

25  12  F356-Elec.Eng.Insp.  $300-375     1  F404c-Asst.Eng.I-Elec. 
13  F406-Asst. Engineer     360-430  4 

2  F406a-    "  "II-Civll 

1  F406b-    "  "II-Mech. 

1  F406       "  "II-Arch, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8iQO~~ 
ii'i    / »" 

RESOLVED'  That  this  Commission  hereby  requests  the 
Board  of  Supefvisors  to  amend  budget  estimates,  changing 
class  numbers  and  titles  to  conform  to  changes  recently  adopted 
by  the  Civil  Service  Commission,  as  follows: 

HETCH  HETCHY  POWER  DIVISION 

Index  68-1 

Change  from  Old:  To  New  Classification  Of: 

Class  No.  Class 

S.L.      No.       Class  Title     Rate     Emp.       No.    Class  Title 
(Sal. Ord,  Sec,  70c~Permanent  Salaries) 

17  19-F406g-Asst. Eng. -Elec. 360-430    1  F406c-Asst.Eng. II-Elec. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8lQl— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
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and  services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions  to  the 
United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liabilitv  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for 

The  Laying  of  l6n  Cast  Iron  Yhins  in  3rd 
Street  from  Evans  to  Arthur  Avenue,  then 
in  main  easement  to  Pier  92-San  Francisco 
Water  Department  Specification  No.  449 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications, 
for  the  Public  Utilities  Commission  of  the  City  and  Counts  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to: 

E*  J.  Tobin-1000  Carleton  Street 
Berkeley,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Thirty  Six  Thousand  One  Hundred  Thirty  Six  Dollars 
Twenty-Five  Cents  ($36,136,25),  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated* 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected* 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services * 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8lQ2— 

RESOLVED    That  Resolution  No.  7068,  adopted  November  5, 
1945>  authorizing  bank  signatures  for  the  Bureau  of  Light, 
Heat  and  Power  Revolving  Fund,  be  and  the  same  is  amended  by 
striking  out  the  name  of  B.  W.  Grethel  and  inserting  in  its 
place  and  stead,  the  name  of  Geo*  W*  Dolen,  so  that  the 
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the  authorized  signatures  shall  read  as  follows: 


Principal  Signature 


Counter  Signature 


J.  H.  Turner 
R.  P.  Soott 
G-.  S,  Warren 
B.  A.  Devine 


J.  H*  Turner 
R,  P.  Scott 
G.  S.  Warren 
W.f  A.  Robison 


Geo.  V/*  Dolen 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED t  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  approves  Certificate    of  Acceptance  and  Final  Payment, 
in  amount  $3,778.00,  in  favor  of  Chas.  L.  Harney,  under  SFWD 
Contract  No,  433-Improvement  of  Van  Ness  Avenue  north  of  North 
Point  Street, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 

Public  Utilities  Commissi on- Request  for  Intra  Fund  Transfer, 
in  amount  $100.00,  from  Appropriation  No,  662-30O-O4,  to 
credit  of  Appropriation  No.  662-300-00,  and  $120,47,  from 
Appropriation  No.  662-4OO-OO,  to  credit  of  Appropriation  No, 
662-200-04,  to  provide  for  deficiency  in    purchase  of  gasoline 
and  oil  and  returning  unused  portion  of  funds  to  appropriation 
from  which  received. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$10,000.00,  from  Appropriation  No,  663-231-65-Heat,  Light  and 
Power,  to  credit  of  Appropriation  No.  665-804-99-Passenger 
and  Damage  Claims. 

Municipal  Railway  Request  for    Intra  Fund  Transfer,  in  amount 
$32,000,00,  from  Appropriation  No,  932-860-00-6-Employees 
Retirement  System,  to  credit  of  Appropriation  No.  665-804-99- 
Passenger  and  Damage  Claims, 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$300.00,  from  Appropriation  No*  665-200-99-Contractual  Services 
to  credit    of  Appropriation  No,  665-900-00-99-Blueprinting 
and  Photostatic  Work, 


—RESOLUTION  NO.  8lQV- 


—RESOLUTION  NO.    8194 — 
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Municipal  Railway  Request  for  Additional  Allotment,  in  amount 
$25,000,00,  under  Appropriation  No.  665-925-50,  to  provide 
for  Replacement  Job  1735M- Installation  of  Bus  Lifts  and  Paving- 
24th  and  Utah  Bus  Garage, 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$3 , 500 . OO-Appropr ia t i on  No.  66-93I-OI,  to  provide  for  reloca- 
tion of  30"  steel  main  at  17th  and  Guerrero  necessitated  by 
sewer  construction  by  Department  of  Public  Works. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8lQ5~ 

RSSOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  accept  deed  from  Lillian  A.  Smith,  or 
the  legal  owner  to  Lots  2  and  3,  Assessor's  Block  5735,  San 
Francisco,  required  for  the  San  Francisco  Water  Department,  and 
that  the  sum  of  $525.00  be  .paid  for  said  land  from  Appropria- 
tion No.  90-600-66. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8196 — 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  116,797,53,  in  favor  of  Macco  Con- 
struction Co,  and  Morris on-Knudsen  Co.  Inc.,  under  SFWD  Con- 
tract No.  410-San  Andres  Outlet  No.  ^-Connecting  Pipes, 

Contract  Payment,  in  amount  $82,554*83>  in  favor  of  Guy  F. 
Atkinson  Co.,  under  Airport  Contract  No,  93-Airport  Extension 
Fill,  Drainage  Work  and  Related  Construction  at  San  Francisco 
Airport. 

Contract  Payment,  in  amount  $69, 480.00,  in  favor  of  Chas.  L. 
Harney,  under  Municipal  Railway  Contract  No,  253-Reconstruct- 
ing  Inner  Tracks  on  Market  Street  between  Fremont  and  Eddy 
Streets. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8lQ7— 
  ..I         ,1 1  ii 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Water  Department  Request  for  Intra- 
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Fund  Transfer,  in  amount  $15,000,00,  from  Appropriation  No* 
663-231-66-Light,  Heat  and  Power,  to  credit  of  Appropriation 
665-214-02,  to  provide  for  deficiency  for  maintenance  and  re- 
pair of  Operative  Property-Transmission  and  Distribution. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8198 — 

WHEREAS f  that  certain  deed  dated  April  8,  1947,  from 
William  Frates  to  the  City  and  County  of  San  Francisco,  grant- 
ing a  subsurface  easement  and  electric  transmission  line  right 
of  way,  both  to  be  used  and  in  us.e  in  connection  with  the 
Hetch  Hetchy  Project  over  a  portion  of  that  half  section  of 
land  owned  by  William  Frates  located  and  described  as  follows: 

All  that  lot  of  land  situated  in  the  Township  of  Murray, 
County  of  Alameda,  State  of  California,  and  described  as 
follows,  to-witt 

The  West  1/2  of  Section  8,  Township  4  South,  Range 
5  East,  MDB&M 

and  which  said  deed  contains  the  following  provision: 

"It  is  the  intent  of  conditions  first  and  second  herein  that 
the  Grantor  shall  be  protected  so  far  as  is  reasonably  possi- 
ble against  any  damage  to  his  land  from  loss  of  springs  due 
to  tunnel  construction,  and  that  if  it  should  prove  imprac- 
ticable to  avoid  such  loss,  and  if  the  loss  continues  after 
construction  for  a  period  which  will  demonstrate  it  to  be 
probably  a  permanent  loss,  the  Grantor  shall  be  compensated 

fully  for  the  damage  to  his  property  occasioned  thereby,  The 
purchase  price  of  said  easements  hereinabove  mentioned  shall 
not  be  considered  as  constituting  or  including  any  part  of 
the  compensation  for  loss  of  springs,  if  such  should  occur, 
under  the  above  circumstances, and, 

WHEREAS  springs  on  the  land  of  said  William  Frates  have 
been  dried  and  the  same  appears  to  have  been  due  to  the  tunnel 
construction  under  or  adjacent  to  the  said  lands  and  there  is 
presently  and  for  many  years  past  has  been  no  water  on  said 
land  other  than  that  conveyed  to  said  land  by  the  City  and 
County,  and  the  said  William  Frates  having  agreed  to  settle 
his  claim  against  the  City  and  County  for  damages  done  to  his 
land : 

NOW,  THEREFORE,  BE  IT  RESOLVED ^  That  William  Frates  be 
paid  the  sum  of  $10,000  in  settlement  of  all  claims  for  damages 
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or  demands  of  any  kind  or  description  against  the  City  and 
County  by  reason  of  the  construction  of  the  Hetch  Hetchy 
aqueduct  adjacent  to  or  under  the    premises  owned  by  the  said 
William  Frates  in  Alameda  County,  and  that  the  Controller  is 
requested  to  draw  his  warrant  in  the  sum  of  $10# 000  made 
payable  to  William  Frates,  and  which  sum  is  to  be  paid  out  of 
moneys  appropriated  in  the  current  budget  for  that  purpose; 
and, 

BE  IT  FURTHER  RESOLVED'  That  Counsel  for  the  Commission 
obtain  a  satisfaction  and  release  of  all  claims  and  demands 
from  William  Frates  for  the  damage  alleged  to  have  been  done 
to  his  property  by  reason  of  the  construction  described. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8lQ9~- 

WHEREAS,  R,  F.  Galli  of  377  West  Portal  Avenue,  as  owner 
of  the  property  on  the  east  side  of  40th  Avenue  between  Pacheco 
and  Quintara  Streets  and  the  north  side  of  Quintara  Street 
between  39th  and  40th  Avenues,  has  on  deposit  with  the  San 
Franc isco'water  Department  the  sum  of  $822,84  as  his  pro  rata 
of  the  cost  of  installing  water  mains  in  these  streets;  and, 

WHEREAS,  the  Director  of  Property  of  the  City  and  County 
of  San  Francisco  is  acquiring  the  property  bounded  by  37th 
Avenue,  40th  Avenue,  Ortega  Street  and  Quintara  Street  for  the 
new  Sunset  Communicty  Center,  of  which  the  above  property  is 
a  portion  of  the  perimeter;  and, 

WHEREAS,  R.  F.  Galli  in  view  of  the  sale  of  his  property 
to  the  City  has  requested  the  refund  of  his  deposit,  and  inas- 
much as  such  deposit,  due  to  expected  water  revenues  to  be 
derived  from  houses  to  be  built  on  the  opposite  sides  of  the 
streets  involved,  would  eventually,  under  Section  ?rBtf  of  the 
Water  Department's  Rules  and  Regulations,  be  refunded  to  him: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
authorizes  the  refund,  at  this  time,  of  R,  F.  Galll's  deposit 
of  $822.84, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  8200— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 


General  Claims  Agent  thereof  *  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  in  payment  of  non-litigated  and  litigated  settle- 
ments and  judgments  as  follows: 


Claimant  jXfre  or  accident  Settlement 

Non-litigated  settlements: 

Martin  H.  Brenneke  April  25,  1947     $  183.OO 

Annie  J.  Buchanan  August  9,  1946  250«00 
Juana  Cadena,  a  minor  by  her 

guardian  ad  litem,Rose  Mendez  March  5,  1947  500,00 

Sarah    Half on  January  14,  1947  200*00 

John  R.  Hurst  May  3,  1947  254.97 

Mary  C.  Kelly  March  18,  1947  200.00 
Virginia  Jean  Lampman  b^  her 

father  Harry  B.  Lampman  July  12,  1946  250,00 

J.  A.  Magure  August  21,  I946  ll8.86 

Ida  Morley  March  5,  1947  200,00 

Cannela  Pelle  January  1,  1947  300.00 

Wilbur-Ellis  Co.  April  lo,  1947  108.63 

John  C,  Calonge  March  12,  1946  508.OO 
Marie  Mulcahy,  as  administratrix 
of  the  estate  of  Joseph  S,  Coyne, 

deceased  June  30,  1946  750 ,00 

Litigated  settlements 

Zelda  Bistrin  November  8,  1945  3,000.00 

Tuck  Fong  January  13,  1947  750,00 

Melanie  Klein  January  lo,  1946  475*00 

Judgments: 
Frederick  C.  Williams  and  Frances 

P.  Williams  September  29,  1945  7,575,00 


THEREUPON  THE  MEETING  ADJOURNED. 


Secretary 
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MINUTE  S 


PUBLIC    UTILITIES  COMMISSION 


586th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  19, 

1947, 


Present:    Commissioners  Lloyd  S*  Ackerman,  W.  I.  Kohnke  and 
Daniel  F,  Del  Carlo 

Vice  President  Lloyd  S#  Ackerman  presided* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  585th  regular  meeting  of  the 
Commission  held  May  12,  1^47  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— -RESOLUTION  NO.  8201— 

WHEREAS,  Edwin  W.  Barbee  has  been  in  the  employ  of  the 
City  and  County  of  San  Francisco-San  Francisco  Water  Depart- 
ment for  many  years  and  during  his  employment  has  invented, 
designed  and  caused  to  be  constructed  a  piece  of  equipment  for 
regulating  the  rate  of  chlorination  to  suit  the  flow  of  water 
in  pipe  lines  and  which  has  been  very  successful  in  use;  said 
eauipment  has  saved  the  Water  Department  several  thousand 
dollars  in  capital  expenditure  for  new  equipment;  it  has  saved 
many  hours  of  maintenance  and  the  bacterial  records  over  the 
past  four  years  prove  its  dependable  performance  and  there 
now  appears  to  be  an  opportunity  for  the  said  Edwin  W,  Barbee 
to  market  his  invention: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Super- 
visors is  hereby  respectfully  requested  to  enact  legislation 
wherein  it  will  be  declared  that  Edwin  W,  Barbee  is  granted 
the  right  to  transfer,  sell  or  assign  all  interest  in  any 
patents  pending,  or  for  which  patents  may  be  applied  for, that 
would  embrace  equipment  for  regulating  rate  of  chlorination  to 
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suit  flow  of  water  in  pipe  lines,  reserving  to  the  City  and 
County  of  San   Francisco  the  right  to  manufacture  and  use  all 
such  equipment  for  regulating  rate  of  chlorination  to  suit  flow 
of  water  in  pipe  lines  developed  by  said  Edwin  W.  Barbee, 
while  employed  by  the  City,  to  be  used  in  perpetuity  in  all 
departments  of  the  City  government. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8202— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  428 
for  the  Laying  of  Cast  Iron  Mains  and  Services  in  Apparel 
City,  contractor-E.  J.  Tobin-should,  in  accordance  with  the 
time  limit  set  forth  in  said  contract,  be  completed  on  or  before 
March  3,  1947;  and, 

WHEREas, contractor  has  experienced  unavoidable  delay  due 
to  the  interference  of  other  contractors;  and, 

WHEREAS    said  E«  J.  Tobin  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  thirty  ^even  (37)  days  for  the  com- 
pletion of  San  Francisco  Water  Department  Contract  No.  428, 
and  liquidated  damages  for  the  resulting  days  of  delay  are 
hereby  waived* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  82OV- 

RESOLVED,  that  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  appropriating  the  sum  of 
$110,000„00-Municipal  Railway  Funds,  to  credit  of  Appropria- 
tion No.  665-925-00,  to  provide  for  relocation  and  recon- 
struction of  Municipal  Railway  tracks  and  overhead  lines  on 
Geary  Street,  Masonic  Avenue  to  Broderick  Street,  in  con- 
nection with  development  of  Anzavista  subdivision. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8204-- 

RESOLVED    That  this  Commission  hereby  requests  the  Board 
of  Supervisor^  to  enact  ordinance,  authorizing  sale  of  that 
certain  660.4  acre  tract  of  Water  Department  land  in  Alameda 
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County,  east  of  Sunol,  being  portion  of  Parcel  65,  Alameda 
County  Lands,  excepting  and  reserving  to  the  City  and  County 
of  San  Francisco,  all  water  or  water  diversion  rights  on 
Laguna  Creek  or  tributaries  thereof;  said  land  to  be  sold  as  a 
whole  or  subdivided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— .RESOLUTION  NO.  820^~ 

RESOLVED,  That  this  Commission  approves  and  herebv  re- 
quests the  Controller's  certification  of  Hetch  Hetchv  Division 
Order  for  Service  or  Work,  in  amount  $600.00,  in  favor  of 
Robert  Thorn,  Mining  and  Civil  Engineer,  to  provide  for  exami- 
nation and  gauging  of  springs  and  wells  adjacent  to  foothill 
tunnel  of  the  Hetch  Hetchy  Water  Supply  during  the  months  of 
May  and  June,  1947;  to  submit  records  and  reports  when  and  as 
requested;  to  appear  in  court  proceedings  as  a  witness  when 
and  if  called  upon;  said  order  for  service  or  work  based  on  an 
estimated  15  days  at  $40,00  per  dav,  total-$6oc*00. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8206-- 

RESOLVED'  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1,666.67,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944>  for 
the  month  of  May,  1947. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  8207— 

RESOLVED'  That  this  Commission  hereby  reouests  the  Con- 
troller's certification  of  Hetch  Hetchy  Division  Request  for 
Allotment,  in  amount  $10,000,00,  under  Appropriation  No*  668- 
64O-OI-I,  to  provide  for  settlement  of  the  Wm.  Prates  claim 
vs.  City  and  County  of  San  Francisco,  re  damages  to  springs 
and  wells  caused  by  construction  of  the  Hetch  Hetchy  Project- 
Coast  Range  Division. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8208-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $3,948^50, 
being"  credit  difference  between  estimated  contract  price  and 
final  performance;  approves  Certificate  of  Acceptance  and 
Pinal  Payment,  in  amount  ft?, 537*19,  in  favor  of  E.  J«  Tobin, 
under  SFWD  Contract  No.  428-Laying  of  Cast  Iron  Mains  and 
Services  in  Apparel  City. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  820q~ 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Modification 
of  Contract,  in  favo  of  Macco -Construction  Co*  and  Morrison- 
Knudsen  Co.,  under  Airport  Contract  No,  82-Airport  Extension 
Fill,  covering  the  following: 

Item  1.    Dry  Fill-increase  by  33,000  cu.  yds  at 

$0,623  per  cu*  yd*  $  20,559,00 

Item  5?    Miscellaneous  excavation-increase  by 

99,000  cu.  yds  at  $0*50  per  cu.  yd,  49,500,00 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  8210— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Request  for  Intra  Fund 
Transfer,  in  amount  $70,059*00,  from  Appropriation  No.  96- 
911-00,  to  credit  of  Appropriation  No*  96-9II-OI-I,  to  provide 
for  certification  of  contract  modification  under  Airport 
Contract  No.  82-Airport  Extension  Fill* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8211— 

WHEREAS,  the  higher  levels  of  the  Pacific  Heights  District 
and  Western  Addition  receive  water  supply  from  Stanford  Heights 
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Reservoir;  and, 

WHEREAS,  increasing  consumption  of  water  from  the  Stanford 
Heights  Reservoir  has  resulted  in  an  inadequate  water  pressure 
for  the  said  Pacific  Heights  District  and  Western  Addition; 
and, 

WHEREAS $  this  insufficiency  of  pressure  has  resulted  in  a 
number  of  complaints  to  City  officials,  because  of  non-opera- 
tion of  sanitary  facilities,  as  well  as  inadequate  fire  pro- 
tection to  certain  schools  and  apartment  houses  adversely 
affected;  and, 

WHEREAS'  the  urgency  of  relieving  said  low  pressure 
conditions,  particularly  for  affording  sufficient  pressure  to 
insure  operation  of  sanitary  facilities  is  such  that  time  will 
not  permit  of  work  being  done  under  public  contract: 

NOW,  THEREFORE,  BE  TT  RESOLVED    That  in  consonance  with 
Section  46-Chapter  X,  Article  2  of  the  Municipal  Code,  time 
being  of  the  essence,  and  to  properly  safeguard  and  protect 
the  health  and  welfare  of  citizens  adversely  affected  because 
of  the  existence  of  low  pressure  conditions,  this  Commission 
hereby  declares  the  existence  of  an  emergency  for  the  proper 
relieving  of  said  low  pressure  conditions  in  the  areas 
affected,  and  the  Manager  of  Utilities  be  and  he  is  hereby 
directed  to  provide  in  the  most  expeditious  manner,  the  in- 
stallation of  necessary  equipment  increasing  water  pressure  to 
said  Pacific  Heights  District  and  Western  Addition;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he  is 
hereby  requested  to  certify  necessary  funds  to  provide  for  in- 
stallation of  said  equipment. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8212— 

RESOLVED^  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
City  Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  draw  warrants    in  payment  of  non-litigated 
and  litigated  settlements,  as  follows: 


Claimant 

Non-litigated  settlements 
George  E.  Dahl 
Anna  C.  Anderson 
Angel ine  Aragon 
Samuel  Friedman 
Vincent  L,  Colotto 
Edgar  A.  and  David  L.  Smith 
Ona  Mizell 


Date  of  Accident  Settlement 

April  14,  1947      $  126.50 

September  1,  1946  230*00 

February  24,  1947  301,72 

March  20,  1947  343*23 

April       1947  34o.83 

June  10,  1946  750,00 

September  27,  1946  950*00 
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Claimant 

Litigated  settlements 


Date  of  Accident  Settlement 


American  National  Red  Cross 

Mary  Arioto 

Adrienne  Blanchard 

Anne  P.  Culp 

Delia  M.  Hull 

Cecelia  May  Jackman 

Nora  M.  Lang 

Mary  Rath 

Richard  T.  Tormey 


June  6,  1945        $  275.OO 

December  5,  1945  500,00 

December  31,  1944  2,500.00 

June  10,  1945  75°  ♦ 00 

November  17,  1945  4,000,00 

February  1,  1944  5,000.00 

March  1,  1946  675. 00 

March  18,  I945  700,00 

June  14,  1946  500.00 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  this  Commission  is  informed  by  the  City  Attorney 
of  the  decision  in  the  Federal  Court  in  the  condemnation 
cases  entitled  United  States  v,  4*105  acres  of  land  and 
United  States  v.  100  acres  of  land  involving  the  condemna- 
tion by  the  United  States  of  America  of  water  rights  in  the 
vicinity  of  Pleasanton,  California,  for  utilization  by  the 
United  States  Navy  at  Camp  Parks  and  Camp  Shoemaker  in  that 
vicinity;  and, 

WHEREAS ,  the  Commission  is  informed  bv  the  City  Attorney 
that  in  United  States  v»  4.IO5  acres  of  land  the  City  and 
Countv  of  San  Francisco  has  been  awarded  in  said  Federal 
Court  proceeding  the  sum  of  $26, 000*00  for  any  damage  to  or 
impairement  of  the  water  rights  of  the  City  and  County  of  San 
Francisco  in  the  subterranean  area  near  Pleasanton;  and, 

WHEREAS t  in  the  case  entitled  United  States  v.  100  acres 
of  land  the  United  States  of  America  was  permitted  bv  order 
of  said  Federal  Court  to  abandon  any  taking  in  so  far  as  the 
rights  of  the  City  and  County  of  San  Francisco  are  concerned 
in  and  to  said  subterranean  water  supply;  and, 

WHEREAS'  this  Commission  is  informed  by  the  City  Attorney 
that  it  would  be  inadvisable  to  take  an  appeal  in  either  one 
of  said  cases  from  the  judgment  of  the  District  Court  of  the 
United  States  of  America;  and, 

WHEREAS,  the  time  to  take  an  appeal  in  either  of  said 
cases  expires  on  the  5th  day  of  June,  1947: 

THEREFORE,  BE  IT  RESOLVED'  That  the  City  Attorney  of  the 


RESOLUTION  NO.  821V- 
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City  and  County  of  San  Francisco  and  the  Counsel  for  this 
Commission  are  hereby  instructed  to  refrain  from  taking  an 
appeal  in  either  of  said  causes* 


Hearing: 


Theodore  Theodos  of  473  Vermont  Street  appeared  before 
the  Commission  requesting  that  an  investigation  and 
study  be  made  of  the  2  track  interchanges  installed 
bv  Mr.  Theodos,  and  of  which  he  is  the  patentee,  at 
Cabrillo  and  La  Playa,  in  1939#    Vice  President  Lloyd 
S,  Ackerman  advised  that  the  matter  would  be  con- 
sidered and  a  report  be  made  of  the  Commission's 
f indings. 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 


PUBLIC  U  TILITIES  COMMISSI  ON 


5^1 th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 

COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  26, 
1947, 
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Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman  and 
Daniel  F.  Del  Carlo. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  586th  regular  meeting  of  the  . 
Commission  held  May  19,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8214-- 

RESOLVED,  That  in  accordance  with  paragraph  8  of  the 
Lake  Merced  Boating  and  Fishing  Lease,  Chas.  A.  Kay  and 
Michael  M.  Shrum,  lessees  of  said  Lake  Merced  Boating  and 
Fishing  Lease,  are  hereby  granted  permission  to  install  a 
fish  propagation  pond  on  the  north  bank  of  the  south  lake  be- 
'.ween  Harding  Road  and  the  shore  line,  for  the  purpose  of 
raising  fish  and  to  some  extent  sell  them. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8215r- 


RESOLVED,  That  all  non-civil  service  appointments,  tempo- 
rary  appointments  and  removals  nade  by  the  Manager  of  Utilities 
for  the  month  of  April,  1947»  be  and  the  same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED f  That  a  report  of  said  appointments 
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and  removals  be  transmitted  to  the  Controller  and  the  Civil 
Service  Commission. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82l6— 

RESOLVED t  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract,  in 
amount  $135.00,  in  favor  of  Peter  Sorensen,  under  SPWD  Contract 
No.  435-Replacing  Storage  Building  at  Millbrae,  to  provide 
for  additional  labor  involved  in  cutting  and  installing 
corrugated  aluminum  sheets  to  be  furnished  by  the  City. 
Additional  work  reouired  because  said  corrugated  sheets  availa- 
ble have  two  different  types  of  corrugations. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8217~ 

RESOLVED'  That  in    accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of   San  Francisco,  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County,  to- 
wit: 

Installing  Bus  Lifts  and  Pavement-24th 
Street  Garage-Municipal  Railway  Contract 
No.  278 

be  and  the  same  is  hereby  awarded  to  Adam  Arras  and  Son,  116- 
New  Montgomery  Street,  San  Francisco,  they  being  the  lowest 
regular  and  responsible  bidder  therefor  at  the  lump  sum  price 
of  $28,909.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  in  Appropriation  No. 
665-500-24. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82l8— 

RESOLVED    That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  constructing  the 
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Stockton-Fourth  Street  Connection-Municipal  Railway  Contract 
No,  270,  a  public  work  to  be  performed,  on  the  basis  of  the 
unit  prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  related 
specifications,  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  be  and  the  same  is  hereby 
awarded  to: 

Eaton  and  Smith,  715  Ocean  Avenue, 
San  Francisco 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid,  at  $41,025.50,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  in  Appropriation  No. 
465-50O-99-I, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  821Q— 

RESOLVED,  That  that  portion  of  Resolution  No.  8005, 
adopted  February  17,  1947  >  approving  settlement  in  amount 
$250.00,  in  the  claim  of  Margaret  Campbell  vs.  City  and  County 
of  San  Francisco-Municipal  Railway,  be  and  the  same  is  hereby 
rescinded . 

On  motion  of  Commissioner  Ackermn,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8220— 

RESOLVED,  That  that  portion  of  Resolution  No.  7965,  adopter; 
January  27,  1947 »  approving  settlement  in  amount  $429.00,  in 
the  claim  of  Stefanie  Pollak  vs.  City  and  County  of  San  Fran- 
cisco-Municipal Railway,  be  and  the  same  is  amended,  by 
approving  said  settlement  in  amount  $439.00. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8221— 

RESOLVED,  That  the  City  Attorney  be  and  he  is  hereby 
authorized  to  institute  suit  for  the  purpose  of  recovering 
taxes    paid  under  protest  and  assessments  against  the. real 
property  and  improvements  of  the  San  Francisco  Airport. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8222— 

WHEREAS    the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  Count v  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Maynard  H.  Smith  and  Beatrice  B.  Smith, 
jointly  and  severally 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  Parcel  No.  2146,  as  described  in  Hetch 
Hetchy  records,  and  being  a  part  of  Wooster,  Whitton  and 
Montgomery  Subdivision,  Redwood  City,  for  the  purpose  of 
planting  a  lawn,  low  growing  shrubs  and  a  domestic  vegetable 
garden,  including  the  right  to  fence* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  822V- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Public  Utilities  Commission-General  Office,  Request  for  Intra- 
Fund  Transfer,  in  amount  $223.91,  from  Appropriation  No.  662- 
200-02,  to  credit  of  Appropriation  No.  662-200-05.  and  $244.75, 
from  Appropriation  No.  662-200-03,  to  credit  of  Appropriation 
No.  622-200-00. 

Railway  Reauest  for  Intra  Fund  Transfer,  in  amount  $640.00, 
from  Appropriation  No.  665-95O-99,  Services    of  Purchasing 
Department,  to  credit  of  Appropriation  No.  665-900-05-99,  in 
amount  $140,00-Servlces  of  Engineering  Bureau  and  to  credit  of 
Appropriation  No.  665-900-08-99,  Services  of  Water  Department, 
in  amount  $500.00. 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$20,000.00,  under  Appropriation  No.  66-928-OO,  to  provide  for 
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replacement  of  mailing  machine,  billing  machine  with  layout 
bills  and  billing  machines  with  multiple  printing  feature. 


Hetch  Hetchy  Division  Request  for  Allocation  of  Fun  ds#  in 
amount  $1,000.00,  under  Appropriation  No.  68-925-00-78,  to 
provide  sufficient  funds  to  cover  purchase  of  motor  grader  and 
incidentals. 

Water  Department  Reauest  for  Intra  Fund  Transfer,  in  amount 
?p2.500,00-Routine  Maintenance,  to  credit  of  Appropriation  No. 
666-200-00,  to  provide  for  deficiency  in  contractual  services. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8224— 

RESOLVED^  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw  warrants 
in    payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 

Non-litigated  settlements 
Ida  Mae  Butler 
Eugene  Colillo 
Alice  Gambs 
Wm.  H.  Klemz 

Fireman's  Fund  Ins.  Co.  and 

Frederick  E.  Morris 
Fred  K.  Pace 
Julian  R.  Rush 
Carrie  Sachs 
Wina  Dotson 
Alice  Groswird 
Wong  Shee  Gan 
Litigated  settlements 
Mary  Alice  Bates 
Peter  Bielich 
Mary  A.  Carter 
Archer  D.  Hurd,  a  minor,  by 
T.  Roper,  his  guardian  ad  li 
Vera  II in 

R.  J.  and  E.  0.  Keeter 
Joseph  Klein, a  minor, by  and 
his  guardian  ad  litem,Frank 
Klein 

Bessie  Kelly 


Date  of  Accident  Settlement 


February  19,  1947  $ 
May  8,  1946 
February' 21,  1947 
May  2,  1947 

April  19,  1947 
Januarv  31,  1947 
April  28,  1947 
February  13,  1947 
January  11,  1947 
October  14,  1946 
September  21,  1946 

February  3,  1947 

February  5>  194^ 
July  31,  1945 
Edward 

tern  November  22,  1945 
April  23,  1945 
November  22,  1945 

through 

F. 

November  6,  1945 
March  16,  1944 


351.31 
200 . 00 

317.50 
347.25 

153.35 
250 . 50 

158,00 

200.00 

800 . 00 

1,250,00 
2,000.00 

750.00 
6,750.00 
2,550.00 

4,500,00 
3,250.0J 
1.500.00 


3,000.00 
1,250,00 


THEREUPON  THE  MEETING  ADJOURNED. 
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Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


588th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  2, 

1947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
Daniel  P.  Del  Carlo  and  Thomas  G.  Plant 

President   Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Plant,  the  minutes  of  the  587th  regular  meeting  of  the  Com- 
mission held  May  26,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  signed  by  Commissioners 
Dill,  Ackerman  and  Del  Carlo  on  May  28,  1947  was  ratified. 

—RESOLUTION  NO.  8225— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  enactment  of 
emergency  ordinance,  appropriating  the  sum  of  $26, 000 <> 00- Un- 
appropriated Balance  of  Funds-Airport  Operating  Fund,  to  credit 
of  Appropriation  No.  664-800-03-Bond  Interest  and  Redemption, 
to  provide  funds  for  payment  of  interest  on  1945  Airport  Bonds 
due  June  15,  1947. 

On  motion  M.  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8226— 


RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
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and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wlt: 

Furnishing  Gas  and  Street  Lighting  Service- 
Bureau  of  Light,  Heat  and  Power  Contract  Na. 

51 

be  and  the  same  is  hereby  awarded  to  the  Pacific  Gas  and 
Electric  Company,  it  being  the  lowest  regular  and  responsible 
bidder  therefor. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  under  Appropriation  No, 
763-231-and  subdivisions  thereof. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8227— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  utilities,  the  contract  for  Constructing  4,000 
Volt  Electric  Power  Circuit  on  Wood  Poles  at  San  Francisco 
Airport,  Airport  Contract  No.  94,  a  public  work  to  be  per- 
formed on  the  basis  of  the  unit  prices  submitted  and  regularly 
on  file  for  the  estimated  quantities  of  work  to  be  performed 
as  set  forth  in  the  related  specifications,  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
be  and  the  same    is  hereby  awarded  to: 

Petersen  Engineering  Co.~4126-26th 
Street-San  Francisco  California 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aresaid  at  $3,663*25,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund,  Appropriation  No.  96-924-OO. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8228— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  Test  Borings  at  San 
Francisco  Airport-Airport  Contract  No,  95-a  public  work  to  be 
performed,  on  the  basis  of  the  unit  prices  submitted  and  regu- 
larly on  file  for  the  estimated  quantities  of  work  to  be  per- 
formed as  set  forth  in  the  related  specifications,  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to: 

J.  N.  Pitcher,  170  Moltke  Street 
Daly  City,  25  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid,  at  $5,880 ,00,  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected . 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  96-940-00, 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
^ckerman,  the  following  resolution   was  adopted  unanimously: 

— RESOLUTION  NO.  822Q-- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  provi- 
sions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions  to  the  United 
States  Civilian  Production  Administration,  and  in  the  event  the 
contract  may  be  found  to  be  in  conflict  therewith,  no  liability 
shall  attach  to  the  City  and  County  of  San  Francisco,  Public 
Utilities  Commission  or  any  of  its  officers,  members  or  em- 
ployees, the  contract  for: 

The  Laying  of  6- Inch  Trans ite  and  2- Inch  and  8- Inch 
Cast  Iron  Mains  in  14th  Avenue  and  Fanning  Way-San 
Francisco  Water  Department  Specification  No.  450 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
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of  work  to  be  oerformed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

The  San  Francisco  Water  Department 

it  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Seven  Thousand  Nine  Hundred  Forty-Eight  Dollars 
Seventy-Five  Cents  ($7,948.75),  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  herebv  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mams  and 
services. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously. 

--.RESOLUTION  No.  82^0— 

RESOLVED    That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  accept  deeds  from  the  following  named  parties 
to  certain  lots  in  San  Mateo  County,  required  for  the  Sunset 
Supolv  Line,  and  that  the  sums  set  forth  opposite  their  names 
be  paid  for  said  land,  payable  from  Appropriation  No,  bb-971- 

59- 

Thomas  J.  Callan  and  Bridgie  E.    Callan  $1,350-00 
Portions  of  Lots  22,  23,  47.  49,  Block  XI-Map  of 
f'The  Seventy-Five  Dollar  Lot  Homestead  Association". 

Ambrogio  Guastavino  and  Giuseppina  Guastavino  4,235.00 
Portions  of  Lots  20,  21,  24,  48,  50,  Block  XI  and 
portions  of  Lots  12,  13,  14.  15.  l6>  17>  l5'  X9»  54> 
55,  56  and  57,  Block  XII-Map  of  "The  Seventy-Five 
Dollar  Lot  Homestead  Association". 

William  Lagomarsino  1,000.00 
Lots  39  and  40,  Block  VIII-Map  of  "The  Seventy-Five 
Dollar  Lot  Homestead  Association". 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  827il~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  HHWS  Contract  No. 
leg-Erecting  Steel  Towers  and  Installing  Air  Break  Switches- 
Modesto  Station  "J",  contractor,  Petersen  Engineering  Co,  in 
amount  $283.41,  to  provide  for  furnishing  additional  labor 
and  equipment  in  erection  of  steel  towers;  extra  work  is 
occasioned  bv  errors  in  detailing  and  fabrication  bv  vendor; 
claim  will  be  filed  with  said  vendor  to  reimburse  City  for 
addtional  cost  of  work. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Qgfc" 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  hereby  approves  Certificate  of  Acceptance  and  Final  Pay- 
ment, in  amount  $3,561.25,  in  favor  of  Devincenzi  Bros,  and  Co., 
under  SFWD  Contract  No.  447-Grading  the  East  Side    of  20th 
Avenue  from  Pacheco  to  Quintara  Streets. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--"RESOLUTION  NO.  82^3— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily^ completed  in  accordance  with  plans  and  specifica- 
tions and  herebv  approves  Certificate  of  Acceptance  and  Final 
Pavment,  in  amount   $8,612.00,  in  favor  of  Peter  Sorensen, 
under  SFWD  Contract  No.  435R-Re placing  Storage  Building  at 
Millbrae. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— BESOT  .TTTION  NO.  82M— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Allocation  of  Funds,  in  amount 
$3,700.00,  under  Appropriation  No.  65-925-50-73*  *o  provide  for 
the  work  of  Replacement  Job  No.  1737M-Re placement  and  remodeling 
of  receivers',  dispatchers'  and  general  offices,  gilley  room, 
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sanitary  facilities  and  lighting  at  24th  &  Utah  Bus  Garage 

Municipal  Railway  Reauest  for  Intra  Fund  Transfer,  in  amount 
$25,000.00,  from  Appropriation  No ,665-500-00,  to  credit  of 
Appropriation  No.  665-500-26,  to  provide  sufficient  funds  for 
certification  of  Railway  Contract  No.  270-Construction  of  the 
Stockton-Fourth  Street  Crossing, 

On  motion  of  Commissioner  Flant,    seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimouslv: 

—RESOLUTION  NO.  82^5-- 

RESOLVED'  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $6,649.00,  in  favor  of  Abbett 
Electric  Company,  under  Municipal  Railway  Contract  No.  262-Con- 
structing  Trolley  System  for  the  Union  Street  Trolley  Coach 
Line. 

Contract  Pavment,  in  amount  $9,900.00,  in  favor  of  Wellnitz  and 
DeNarde,  under  Railway  Contract  No,  268-Constructing  Central 
Receiving  Room  in  Gearv  Carhouse. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Lei  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82^6-- 

RESOLVED    That  Resolution    No.  7643,  adopted  September 
3,  1946,  Hetch  Hetchy  Miscellaneous  Revolving  Fund,  be  and  the 
same  is  hereby  amended  as  follows: 

Counter  Signature: 

W.  A.  Robinson,  correct  to  read  -  W.  A.  Robison. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimouslv: 

— ."RESOLUTION  NO.  82^7— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  said  City  and  County,  to-wlt: 

Installing  Car  Recorder  Pole  Boxes 
Municipal  Railway  Contract  No.  279 
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be  and  the  same  is  hereby  awarded  to  Petersen  Engineering  Co., 
4126-26th  Street,  San  Francisco,  they  being  the  lowest  regular 
and  responsible  bidder  therefore  at  the    lump  sum  price  of 
$6,970.00. 

AND  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  in  Appropriation  No. 
665-500-14. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  82^8— 

RESOLVED,  That  this  Commission  approves  entering  into 
contract  with  the  Pacific  Telephone  and  Telegraph  Company, 
under  the  terms  of  which,  said  Pacific  Telephone  and  Telegraph 
Company,  sball  relocate  and  reconstruct  its  underground  vaults, 
conduits  and  cables  in  Stockton  Street  at  Ellis  Street,  to 
permit  the  construction  of  the  Municipal  Railway  Stockton- 
Fourth  Street  Crossing;  City  shall  reimburse  Companv  for  43$ 
of  the  actual  cost  of  performing  said  work,  said  435?  being  es- 
timated at  $1S.OOO.OO;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be 
and  he  is  hereby  authorized  on  behalf  of  the  Commission  to  sign 
said  contract, 

On  motion    of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Sgffi-- 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  th&  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw  war- 
rants in  payment  of  non-litigated,  litigated  settlements  and 
judgments,  as  follows: 

Claimant 

Non-litigated  settlements 
Carl  Anderson 
Edward  G.  Gordon 
Helen  Lonich 
Frank  S.  Merrill 
Irene  Estella  Perkins 
Mary  Rogers 
Frances  M.  Shanahan 
Mary  Grimm 


Date  of  Accident  Settlement 

April  13,  1947      $  160 c &v 

February  28,  1947  259.38 

January  25,  1947  217-50 

April  IO/1947  155,63 

February  27,  1947  189.46 

April  20,  I947  200.00 

October  25,  1946  350,00 

December  b,  1946  000.00 
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Claimant 

Litigated  settlements 

Donna  Nay  Andersen,  a  minor,  by 

and  through  her  guardian  ad  litem 

Ruth  Andersen 

James  Holley 

Sofia  Rottanzi 

United  States  of  America 


Date  of  Accident  Settlement 


August  8,  1945 


December  27,  1946 
October  23,  1945 
December  21,  1945 


250.00 
250.00 


2,200.00 
50.00 


Judgments: 
Joan  White 
Jesse  Wilson 


February  15,  1946 
February  15,  1946 


971.00 
1,071.00 


Hatter  of  termination  of  exchange  of  transfers  between  Calif- 
ornia Street  Cable  Railroad  Co.  and  the  Municipal  Railway: 

President  Marshall  Dill,  read  a  letter,  dated  June  2,  1947* 
from  said  California  St.  Cable  Railroad  Co.,  reading  as 
follows: 

"In  accordance  with  the  authorization  of  the  Public 
Utilities  Commission  of  the  State  of  California,  as  covered  by 
Decision  No.  40335,  dated  May  27,  1947,  we  desire  to  put  into 
effect  as  soon  as  possible  the  recommendation  of  their  engineers 
that  we  discontinue  the  exchange  of  transfers  with  the  Munici- 
pal Railway. 

If  agreeable  to  you  we  would  like  to  terminate  the  ex- 
change of  transfers  effective  Sunday,  June  8,  1947«?? 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  under  date  of  October  9,  1944,  adopted  Resolution 
No.  6390,  reading  as  follows: 

"Resolved,  that  in  accordance  with  Decision  No.  37340  of  the 
California  State  Railroad  Commission,  this  Commission,  effec- 
tive October  14,  1944,  approves  and  hereby  authorizes  the  ex- 
change of  transfers  between  the  Municipal  Railway  of  San 
Francisco  and  the  California  Street  Cable  Railroad  Company  at 
certain  intersections  of  the  respective  lines,  subject  to  rule:; 
and  restrictions  agreed  upon.    Said  exchange  will  be  on  an 
even  basis,  no  interchange  of  money  to  be  made    by  either 
street  railway.    This  arrangement  will  continue  until  termina- 
bv  either  party  on  the  giving  of  sixty  davsT  notice." 


(signed)  S.  Waldo  Coleman,  Pres. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  bv  Commissioner 
Ackerman,  it  was  the  unanimous  action  of  the  Commission,  that 
to  minimize  the  discommoding  of  the  public,  and  the  paving  of 
multiple  fares,  the  Commission  will  abide  by  the  provisions 
of  said  Resolution  No.  6390,  with  respect  to  termination  of 
exchange  of  transfers  by  either  party  on  the  giving  of  the 
required  sixty  days9  notice. 


THEREUPON  THE  MEETING  ADJOURNED. 


Secretary 
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MINUTE  S 


589th 


PUBLIC  UTILITIES  COMMISSION 


REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY 


HALL-JUNE  9,  I947 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman  and 
Thomas  G.  Plant. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  588th  regular  meeting  of  the  Com- 
mission held  June  2,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

-^RESOLUTION  NO.  824O— 

WHEREAS,  Thaddeus  C.  Hoover,  Motorman,  Municipal  Railway 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco;  and, 

WHEREAS,  Mr.  Hoover  has  served  the  Market  Street  Railway 
and  the  Municipal  Railway  for  a  period  of  forty  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS^  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Hoover  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and  the 
said  Municipal  Railway: 

THEREFORE ,  BE  IT  RESOLVED^  That  the  Public  Utilities  Com 
mission  in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  b; 
shis  resolution,  expresses  to  Mr.  Hoover,  its  best  wishes  for 


-5456- 


a  long  and  happy  life  and  the  assurance  of  Its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED ^  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr,  Thaddeus  C.  Hoover, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackernan,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3241— 

WHEREAS,  Robert  L.  Cochran,  Conductor,  Municipal  Railway 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco;  and, 

WHEREAS,  Mr,  Cochran  has  served  the  Market  Street  Railway 
and  the  Municipal  Railway  for  a  period  of  thirty  nine  years; 
and , 

Whereas  in  the  performance  of  his  duties,  in  his  contacts  with 
the  public,  his  fellow  employees  and  the  heads  of  department,  he 
has  earned  their  respect  and  admiration;  and, 

WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Cochran  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and 
said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  ser- 
vice, by  this  resolution,  expresses  to  Mr.  Cochran,  its  best 
wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Robert  L.  Cochran. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8242— 

WHEREAS,  Bartholomew  J.  Sylver,  Conductor,  Municipal  Rai; 
;ay  has  retired  from  the  service  of  the  City  and  County  of  S&r 
Francisco;  and, 

WHEREAS,  Mr.  Sylver  has  served  the  Municipal  Railway  for 
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a  period  of  twenty  nine  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Sylver  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr,  Sylver,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Bartholomew  J.  Sylver. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  824V- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Bureau  of  Lights  Heat  and  Power 
Modification  of  Contract  in  amount  $235,00,  being  credit  differ- 
ence between  certified  estimated  contract  and  adjusted  price, 
under  Contract  No.  5°-Street  Lighting  System  for  Union  Square, 
contractor,  Abbett  Electric  Company,  covering  following: 

Estimate  of  diff  erence  in  contract  cost  due  to  changing 
specified  Taper  Tube  Pole  Company  standards  to  standards 
manufactured  by  Hawley  Industries,  South  San  Francisco:  $44^5° 

Less  extra  labor  necessary  to  install  substitute 
poles,  hardware  and  painting  21^.^0 

Net  Credit  $235.00 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ggfffr- 

RESOLVED^  That,  that  certain  3-year  lease  between  the  City 
and  County  of *San  Francisco  and  P,  De  Mattel  dated  March  1,  1946 
and  covering  a  small  plot  of    land  20  ft.  by  12  ft,  on  the  Lake 
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Merced  Ranch  in  San  Mateo  County,  which  lease  was  transferred 
by  Resolution  No.  7711  of  this  Commission,  adopted  October 
7,  1946,  to  J.  Varni  and  Sons,  be  and  the  same  is  hereby  ter- 
minated and  cancelled  as  of  March  1,  1947* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8245— 

RSSOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Reouest  for  Intra  Fund  Transfer,  in  amount 
$371.38,  from  Appropriation  No*  665-200-99-Contractual  Ser- 
vices, to  credit  of  Appropriation  No.  665-812-99,  to  provide 
for  deficiency  on  Employees'  Fidelity  Insurance. 

Hetch  Hetchy  Division  Request  for  Intra  Fund  Transfer,  in 
amount  $35,70,  from  Appropriation  No.  668-200-OO-Contractual 
Services,  to  credit  of  Appropriation  No.  668~8l2-00,  to  provide 
for  deficiency  on  Employees'  Fidelity  Insurance. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$650,00,  from  Appropriation  No.  666- 214-02-Rou tine  Maintenance, 
to  credit  of  Appropriation  No,  666-812-00,  to  provide  for  de- 
ficiency on  Employees'  Fidelity  Insurance. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$5,000*00,  from  Appropriation  No.  666-2L4-02,  Routine  Main- 
tenance, to  credit  of  Appropriation  No.  666-300-00,  to  provide 
for  deficiency  in  appropriation  for  materials  and  supplies. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8246— 

RESOLVED,  That  effective  July  1,  1947,  this  Commission 
approves  payment  of  forty  cents  ($0.40)  per  day  for  each  day 
worked,  from  funds  legally  available  (whenever  city  transpor- 
tation is  not  furnished)  to  all  employees  actually  residing  in 
San  Francisco  and  who  are  engaged  in  operation  and  maintenance 
of  the  San  Francisco  Water  Department,  for  transportation 
charges  to  and  from  Millbrae,  San  Mateo  County. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NQ.  824?— 

RESOLVED"  That  effective  July  lt  1947,  this  Commission 
approves  payment  of  sixty  cents  (|0.60)  per  day  for  each  day 
worked,  from  funds  legally  available  (whenever  city  transpor- 
tation is  not  furnished)  to  all  employees  actually  residing 
in  San  Francisco  and  who  are  engaged  in  operation  and  main- 
tenance of  the  San  Francisco  Airport,  for  transportation 
charges  to  and  from  said  Airport, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8248— 

RESOLVED,  That  necessary  expenses  to  be  incurred  in  con- 
nection with  inspection  of  Airport,  Water  Department  and  Hetch 
Hetchy  Division  properties,  by  members  of  the  Grand  Jury  of  the 
City  and  County  of  San  Francisco,  June  20,  21  and  22,  1947.  ^e 
and  the  same  are  hereby  approved . 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  824Q— 

RESOLVED,  That  the  Board  of  Supervisors  is  hereby  res- 
pectfully requested  to  obtain  from  the  City  Attorney  the 
necessarv  legislation  and  when  obtained  that  the  Board  of  Super- 
visors enact  the  legislation  submitting  to  the  voters  of  the 
City  and  County  at  the  election  to  be  held  on  November  4,  1947- 
a  proposition  for  the  City  to  incur  a  bonded  indebtedness  in 
the  sum  of  $25,000, 000, 00 *  out  of  which  to  finance  the  con- 
struction and  installation  of  a  second  pipe  line  across  the  Sar 
Joaquin  Valley  and  an  additional  Bay  Division  Pipe  Line  for  the 
purposes  of  delivery  of  additional  water  from  the  Hetch 
Hetchy  sources  to  the  Peninsula  reservoirs;  and, 

BE  IT  FURTHER  RESOLVED,  That  by  the  passage  of  this  reso- 
lution, this  Commission  gives  notice  that  it  is  essential  that 
the  construction  described  herein  be  instituted  at  the  earlier 
possible  date  in  order  to  assure  to  the  people  of  the  City  and 
County  of  San  Francisco  and  others  dependent  upon  the  water 
supply  of  the  City  and  County  an  adequate  supply  of  water. 
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On  motion  of  Commissioner  Ackerman,  seconded  bv  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8250— 

RESOLVED'  That  this  Co.mmission  hereby  requests  the  Con- 
troller's certification  of  the  following: 


3if ication  of  Contract,  in  amount  $19.15,  under  SFWD  Con- 
tract No.  422-Laying  of  6??  and  8U  CI  Mains  in  40th,  41st,  45th 
Avenues  and  Pacheco  Street,  contractor,  Fred  T.  Fairey,  covering 
the  additional  difference  between  estimated  certified  contract 
for  installation  of  cast  iron  pipe  and  the  substituted  transite 
pipe. 

Modification  of  Contract,  in  amount  $98.60,  under  SFWD  Contract 
No.  432-Laying  of  6f?  and  8??  CI  Mains  in  39th,  42nd  and  44th 
Avenues,  Pacheco  and  Rivera  Streets,  contractor,  Fred  T.  Fairey, 
covering  additional  difference  between  estimated  certified  con- 
tract for  installation  of  cast  iron  pipe  and  the  substituted 
transite  pipe. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  825I-- 
RESOLVED^  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw  warrants  in 
payment  of  non-litigated  and  litigated  settlements, as  follows: 
Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 

Joseph  L.Devincenzi  April  22,  1947        $  14F.15 

Grace  Hill  February  18,  1947  350.OO 

Paul  H.  Purdy  May  11,  1947  460.OO 

Russell  Wright  February  21,1947  150.OO 

Virginia  Marie  Tierney  August  14,1946  868.79 

Litigated  settlements 

S.  Corlett  July  29,  1942  350.OO 

John  Joseph  Driscoll  January  14,1947  600.00 

Frank  Gianino  February  2,  1945  6,000.00 

Lorraine  Jeffries  June  14,  1945  1,^00.00 

Es telle  Kohn  December  10,  1946  125.OO 

Virginia  Lasecki  November  11,  1945  4,000.00 

Luther  E.  Long  March  21,  1945  35O.OO 

Agi  P.  Nawrotzky  December  19,  1944  5,000.00 

Wm.H.Stickland  &  Geraldine  B.Mason- January  8,1946  2,365.49 


THEREUPON  THE  MEETING  ADJOURNED. 


secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


590th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  16, 

1947* 


Present:  Commissioners  W.  I.  Kohnke,  Daniel  P.  Del  Carlo  and 
Thomas  G.  Plant. 

Commissioner   W.  I.  Kohnke  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  589th  regular  meeting  of  the 
Commission  held  June  9,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8252— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions  to,  the 
United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for 

The  Laying  of  6- Inch  Cast  Iron  and  8-Inch  Transite 
Mains  in  Sunset  and  Parkside  Districts-San  Francisco 
Water  Department  Specification  No,  453 

a    public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
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County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fred  T,  Fairey-lS^-^th 
Avenue-San  Francisco 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Thirty-Seven  Thousand  One  Hundred  Eighty- 
Nine  Dollars  ($37,189.00),  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

AND  BE  IT  FURTHER  RESOLVED^  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  825V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
ouests  the  Board  of  Supervisors,  to  enact  ordinance,  authori- 
zing acouisition  from  Walter  M.  Briggs  of  a  40-foot  right  of 
wav  for  pipe  and  pole  line,  O.957  acre  to  the  City  and  County 
of  San  Francisco  in  exchange  for  10  foot  right  of  way  and 
Pleasanton  24  inch  wood  stave  pipe  line  thereon,  plus  $225-00, 
said  right  of  way  being  necessarv  for  the  Pleasanton  Well 
System. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8254~ 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deed  from 
Marguerite  Steele,  to  Lots  17  and  18,  Block  8,  of  map-??The 
Seventy  Five  Dollar  Lot  Homestead  Association,  recorded  October 
3,  1870,  San  Mateo  County,  required  for  the  Sunset  Supply  Line, 
and  that  the  sum  of  $1,000.00  be  paid  for  said  land  from 
ApppDopriation  No.  66-971-59 • 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8255— 

RESOLVED*  That  this  Commission  hereby  reouests  the  Con- 


-5463- 


trollerTs  certification  of  Bureau  of  Light,  Heat  and  Power 
Modification  of  Contract  in  amount  $245,00,  under  Contract  No. 
47-Street  Lighting  System  on  Fell  Street,  Baker  to  Stanyan 
Street,  contractor,  H.  C#  Reid  &  Co.,  covering  the  following: 

Make  necessary  temporary  connections  to  existing  conduits  at 
the  northwest  corner  of  Fell  and  Ashbury  Streets  and  the  north- 
east corner  of  Fell  and  Stanyan  Streets,  so  that  a  portion  of 
the  new  street  lighting  system  at  said  locations  may  be  grounded: 
Said  modification  will  permit  removal  of  existing  lights 
on  north  and  south  sides  of  Fell  Street  and  at  same  time  pro- 
vide sufficient  amount  of  light  on  street  and  sidewalk  area 
for  protection  of  pedestrian  and  vehicular  traffic. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  82^6— 

WHEREAS,  Edward  Francis  Murphy,  reservoir  keeper,  San 
Francisco  Water  Department  has  retired  from  the  service  of  the 
City  and  County  of  San  Francisco;  and, 

WHEREAS'  Mr.  Murphy  has  served  the  Spring  Valley  Water 
Coimanv  and  the  San  Francisco  Water  Department  for  a  period  of 
thirtv  one  years  and  is  the  last  of  the  family  who  served  as 
reservoir  keeoers  for  a  period  of  eighty  nine  years; 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Murphy  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Spring  Valley  Water  Company 
and  said  San  Francisco  Water  Department: 

THEREFORE,  BE  IT  RESOLVED^  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr.  Murphy,  its  best  wishes  for  a 
long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED    That  the  Secretary  be,  and  he  is 
hereby  directed  to  prenare  a  copy  of  this  resolution  for 
presentation  to  Edward  Francis  Murphy. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8257— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$45,000.00,  from  Appropriation  No.  665-200-99-Contractual 
Services,  to  credit  of  Appropriation  No.  665-30O-99,  to  provide 
for  deficiency  in  materials  and  supplies. 

Municipal  Railway  Request  for  Allotment,  in  amount  $48,000.00, 
under  various  sub-appropriations  for  insurance,  membership  dues 
and  rents,  to  provide  for  certification  of  work  orders  for 
fiscal  year  1947-I948. 

Municipal  Railway  Request  for  Allotment, in  amount  $398,050.00, 
under  various  sub-appropriations  for  overtime,  holidays,  sick 
leave-^er  diem,  tire  rental,  accident  compensation  and  passen- 
ger and  damage  claims,  being  first  quarter  allotment,  fiscal 
year  1947-48. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount  ^5l,000.0( 
under  various  sub-appropriations  for  water  rights,  accident 
compensation,  insurance,  rental,  Raker  Act  payment,  providing 
for  certification  of  funds  on  a  quarterly  or  annual  basis. 

Hetch  Ketchy  Division  Request  for  Intra  Fund  Transfer,  in 
amount  $410.09,  from  Appropriation  No.  668-200-01,  to  credit 
of  Appropriation  No.  668-350-01,  to  provide  for  deficiency  in 
foodstuffs. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$273.13,  from  Appropriation   No.  666-300-00,  to  credit  of  Appro- 
priation No.  666-350-OO,  to  provide  for  deficiency  in  food- 
stuffs. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82^8— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $1,454.36,  in  favor  of  Patrick  R. 
Kelley,  under  Airport  Contract  No.  90-Constructing  Sewers  at 
San  Francisco  Airport, 
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Contract  Payment,  in  amount  $303,040.90,  in  favor  of  Guy  P. 
Atkinson  Co.,  under  Airport  Contract  No.  93-Airport  Extension 
Fill,  Drainage  Work  and  Related  Construction. 

Contract  Payment,  in  amount  $3,275.11,  in  favor  of  Macco 
Construction  Co.  and  Morris on-Knud sen  Co.,  under  SFWD  Contract 
No.  410-San  Andres  Outlet  No.  3-Connecting  Pipes. 

Contract  Payment,  in  amount  $1,888.83,  in  favor  of  Fred  T. 
Early,  Jr.  Co.  Inc.,  under  SFWD  Contract  No.  436-Construction 
of  Irvington  Pumping  Station. 

Contract  Payment,  in  amount  $31,410.00,    in  favor  of  Charles 
L.  Harney,  under  Municipal  Railway  Contract  No.  253-Construct- 
ing  Inner  Tracks  on  Market  Street, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8259— 

RESOLVED,  That  American  Air  Lines,  Inc.,  tie  and  is  hereby 
authorized  to  operate  to  and  from  the  San  Francisco  Airport 
under  established  rules  and  regulations  and  subject  to  the 
payment  of  established  rates  and  charges  for  such  use;  and, 

BE  IT  FURTHER  RESOLVED,  That  pending  furnishing  by  San 
Francisco  Airport  of  operating  facilities  to  said  American 
Air  Lines,  Inc.,  that  the  utilization  of  space  now  occupied 
by  Western  Air  Lines  be  considered  as  a  joint  maintenance  and 
operation  headquarters  for  both  Western  Air  Lines  and  American 
Air  Lines,  Inc.,  payment  for  which  to  be  made  by  said  Western 
Air  Lines  in  accordance  with  their  lease. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  826O— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Water  Department  Modification  of 
Contract  No.  425,  in  amount  $405,70,  for  the  Laving  of  Mains  in 
Laurel  Heights  Subdivision,  E.  J.  Treacy,  covering  the  follow- 
ing: 

Delete  Cast  Iron  Pipe  and  Fittings  $1,709.30 
Substitute  therefor  Transite  Pipe  2.115.00 

Net  Increase  of  Contract  $  407.50 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  826I-- 


RESOLVED,  That  on  the  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrant    in  amount  $121. 25>  in  payment  of  the  claim  of  Pacific 
Telephone  and  Telegraph  Co.,  against  said  San  Francisco  Water 
Department,  for  damages  to  underground  cable  of  said  Company, 
at  l8th  and  Guerrero  Streets,  January  15,  1947  • 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8262— 

RESOLVED'  That  this  Commission  hereby  consents  to  the 
disposal  of  tftat  certain   Lot  No.  2-Block  5734,  being  in  area 
1,028  square  feet,  located  at  the  northeast  corner  of  Putnam 
Street  and  Alemany  Boulevard,  subject  to  payment  of  $500.00, 
payable  to  the  San  Francisco  Water  Department  Real  Property 
Fund. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  826V- 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  in  payment  of  non-litigated  and  litigated  settlements 
as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 

Francis  W.  Fulmer  April  10,  1947      $  125.OO 
William  C.  Jamison  and  Walter 
E.  De  Long  doing  business  as 
San  Francisco  Basement  Cleaning 

Co.  April  2,  1947  300.00 

Edna  Newcom  January  31,  1947  300,00 

Pacific  Gas  &  Elec.  Co.  April  1,  1947  456-79 

Max  G.  Pavel  March  7,  1947  359  •  24 

Hilda  Ulschoeffer  August  22,  1946  75O.OO 
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Litigated  settlements 


Date  of  Accident  Settlement 


Beatrix  M.  Ashworth 
Louise  Blaine 
Frank  Brown 
Dorene  Lakin 
Mary  Lakin 
Helen  F,  Turner 
Muriel  Warkentin 
Ruby  Williams 
Wilhelmena  Woodall 


August  23 ,  IQ46 
July  11,  1946 
January  11,  1947 
July  24,  1946 
July  24,  1946 
January  25,  1946 
November  19,  1945 
May  13,  1946 
March  16,  1946 


$  2,650.00 
450.00 
750,00 
550.00 
950.OO 

1,500,00 
3,000.00 
1,550,00 
150.00 


Hearing: 

Mr,  Charles  Wood,  President  Division  138o-Carmens? 
Union-A.  F.  of  L.,  appeared  before  the  Commission  in  protest 
to  inter  Potrero  and  Geary  Carhouse  signup  now  under  way, 
and  requesting  the  same  be  stopped  in  favor  of  system  signup; 
on  motion  of  Commissioner  Del  Carlo,  the  matter  was  taken 
under  advisement. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


591st  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  23. 
1947. 

************************************** 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  590th  regular  meeting  of  the 
Commission  held  June  16,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8264— 

WHEREAS \  the  County  of  San  Mateo  is  the  owner  of  an  ease- 
ment ten  feet  in  width,  as  described  in  that  certain  conveyance 
under  date  of  December  31#  J-927*  from  Bayside  Company,  a  cor- 
poration, to  said  County  of  San  Mateo,  recorded  in  the  office 
of  the  Counter  Recorder  of  the  County  of  San  Ffeteo  on  the  l6th 
day  of  January,  1928,  in  Volume  333,  Official  Records,  page 
226,  which  said  easement  is  now  being  utilized,  under  the 
terms  thereof,  for  an  outfall  sewer  extending  into  the  waters  of 
San  Francisco  Bay:  and, 

WHEREAS    said  easement  intersects  the  right  of  way  of  the 
\  presently  utilized  Bayshore  Highway  at  a    point  approximately 
seven  hundred  (700)  feet  northwesterly  from  Millbrae  Avenue 
in  the  County  of  San  Mateo;  and, 

WHEREAS,  the  City  and  Countv  of  San  Francisco  is  now  the 
ymer  of  said  land  over  which  said  easement  extends  in  the 
raters  of  San  Francisco  Bay;  and, 
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WHEREAS,  it  is  the  desire  of  this  Commission  that  the 
portion  of  said  land  which  lies  under  water  and  which  is  sub- 
jected to  the  terms  of  said  easement  be  filled  in  as  soon  as 
possible:  and, 

WHEREAS,  said  County  of  San  Mateo  has  expressed  its 
willingness  to  abandon  and  surrender  to  the  City  and  County 
of  San  Francisco  all  of  that  portion  of  said  easement  which 
extends  from  the  northeast  line  of  the  right  of  way  of  the 
presently  utilized  Bayshore  Highway  to  the  original  termination 
point  of  said  outfall  sewer  in  the  waters  of  San  Francisco 
Bay  in  consideration  of  the  construction  by  the  City  and  County 
of  San  Francisco  of    a  pipe  line  hereinafter  described  which 
shall  divert  said  sewert  at  an  estimated  cost  of  five  thousand 
dollars;  and, 

WHEREAS*  the  length  of  the  easement  so  to  be  abandoned  is 
approximately  300  feet: 

NOW    THEREFORE ,  BE  IT  RESOLVED    The  Board  of  Supervisors 
of  the  City  and  Countv  of  San  Francisco  is  hereby  requested 
to  authorize  the  Manager  of  Utilities  of  the  City  and  County 
of  San  Francisco  to  execute,  for  and  on  behalf  of  the  City 
and  County  of  San  Francisco,  a  wr  itten  contract  with  the 
County  of1  San  Mateo  whereby  the  City  and  County  of  San  Fran- 
Cisco1  will  accept  said  abandonment  and  surrender  of  said 
portion  of  said  easement  and  whereby  the  City  and  Countv  of 
San  Francisco  will  agree  to  construct,  at  the  expense  of  the 
City  and  Countv  of  San  Francisco,  and  for  the  use  of  the 
County  of  San  Mateo,  a  pipe  line,  having  flow  capacity  not  less 
than  the  oipe  presently  located  upon  the  portion  of  the  ease- 
ment so  to  be  abandoned,  which  pipe  line  will  divert  said  sewer 
from  the  said  point  where  said  easement  intersects  the  northeas. 
line  of  the  right  of  way  of  the  presently  utilized  Bayshore 
Highway  and  which  pipe  line  will  proceed  in  a  general  south- 
easterly direction  with  an  outlet  in  the  waters  of  San  Fran- 
cisco Bay, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

-^RESOLUTION  NO.  QgfeS — 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  424- 
For   Laying  4-6-8  and  12"  Cast  Iron  Mains  in  Anzavista  Sub- 
division, E.  J»  Treacy,  contractor,  should,  in  accordance  with 
the  time  limit  set  forth  in  said  contract,  be  completed  on  or 
before  October  27,  1946;  and, 

WHEREAS'  contractor  has  experienced  unavoidable  delay  due 
to  the  interference  of  other  contractors;  and, 
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WHEREAS ,  said  E.  J.  Treacy  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  Two  Hundred  and  Twenty  Five  (225)  days 
for  the  completion  of  San  Francisco  Water  Department  Contract 
No,  424  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived ♦ 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8266-- 

RE SOLVED,  That  this  Commission  enter  into  agreement 
covering  the  period  of  July  1,  1947  to  June  30,  1948,  inclusive, 
with  the  Pacific  Gas  and  Electric  Company,  covering  the  mutual 
use  and  exchange  of  use  of  transmission  and  distribution  lines 
and  substation  facilities,  being  in  substance  a  continuation 
of  a  previously  executed  contract  between  the  said  Pacific 
Gas  and  Electric  Company  and  the  former  Market  Street  Railway. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8267-- 

RESOLVED    That  that  certain  revocable  permit  authorized 
by  this  Commission  under  Resolution  N#.  55^,  adopted  on 
March  15,  1943,  to  Albert  Ebeneter,  covering  the  use  of  a 
portion  of  City  property  located  at  Bosworth  and  Diamond 
Streets  in  the  City  and  County  of  San  Francisco  for  Victory 
Garden  purposes,  be  and  the  same  is  hereby  revoked. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8268— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors,  to  enact  ordinance,  authorizing  sale  at  public 
auction  of  that  certain  2.46  acres  of  Water  Department  land, 
being  portion  of  the  Pleasanton  Well  Strip,  Alameda  County, 
Parcel  JI, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8269— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
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troller  to  draw  warrant  in  amount  #30,000.00,  in  favor  of  the 
Treasurer  of  the  United  States,  to  be  forwarded  to  the  National 
Park  Service,  Yosemite  National  Park,  California,  as  payment 
due  to  the  United  States  for  and  in  consideration  of  the  grant 
provided  for  in  Act  of  Congress,  approved  December  19,  1913 
(13  Stats.  242)  Raker  Act;  this  payment  to  be  made  as  provided 
for  in  Section  7  of  said  Act,  for  the  period  December  20,  1946 
to  December  19,  1947;  said  sum  to  be  paid  out  of  Appropriation 
No.  768-855-OO-Hetch  Hetchy  Project  Operating  Fund. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8270— 

RESOLVED f  That  this  Commission  accepts  the  work  as  satis- 
factorily^ completed  in  accordance  with  plans  and  specif ica- 
t ions* and  hereby  approves  Certificate  of  Acceptance  and  Final 
Payment,  in  amount  $1,785 #41 »  *n  favor  of  Petersen  Engineering 
Company,  under  MS  Contract  No.  1°9-Erecting  Steel  Towers  and 
Installation  of  Air-Break  Switches  in  Substation  ?,JT,~Modesto. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8271— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE ,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    L.  A.  Purinton-723  11th  Avenue,  Menlo  Park,  Calif. 

Permit  to  occupy  Hetch  Hetchy  Bay  Division  pipe  line 
right  of  way,  Parcel  No.  2014,  as  described  in  Hetch  Hetchy 
records,  and  being  a  part  of  the  North  Fair  Oaks  Subdivision 
No.  3  near  Redwood  City,  San  Mateo  County  for  gardening  pur- 
poses, including  the  right  to  fence. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8272— 

RESOLVED,  That  a  license  agreement  be  entered  into  between 
Transit  Research  Corporation  and  this  Commission  whereby 
Licensor  will  obligate  itself  to  permit  the  use  of  all  of  its 
patents  and  improvements  of  patents  in  the  construction  of  ten 
(10)  PCC  street  railway  cars  and  supply  certain  engineering 
services.    The  agreement  will  be  for  a  period  of  ten  years  and 
the  City  and  County  of  San  Francisco  shall  pay  the  sum  of  $200. 
per  car  for  the  services  and  use  of  the  patents  and  improvements 
upon  patents;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be 
and  he  is  hereby  authorized  to  sign  the  agreement  in  behalf  of 
this  Commission. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  827^-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  authorizing  sale  at  public 
auction,  of  that  portion  of  Parcel  26,  San  Mateo  County,  con- 
taining 3»341  acres  of  land,  near  the  intersection  of  San  Bruno 
Road  and  Linden  Avenue. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  8274— 


RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $29.07,  being 
the  additional  difference  between  estimated  certified  contract 
price  and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $3,424.77,  in  favor  of  Anchor  Post 
Products,  Inc.,  under  SFWD  Contract  No.  445-ConstructIon  of 
Fence  at  University  Mound  Lots. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8275~ 

RESOLVED^  That  this  Commission  authorizes  travelling  ex- 
penses in  favor    of  George  A.  Helmer,  Deputy  City  Attorney, 
for  the  purposes  of  taking  of  depositions  involving  claims 
of  the  Municipal  Railway,  as  follows: 


New  York,  N.  Y. 

Lizie  Mattie 

Sup,  Crt.  Action  357956 

Beatrice  Cal 

sup. crt.  Action  357957 

Blanche  Brown 


Philadelphia,  Pa. 

James  Sibbald 

Sup. Crt.  Action  345494 

Cincinnati.  Ohio 

Curtis  Bellamy, 

Sup. Crt. Action  346748 


up.  Crt.  Action  357958 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8276— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  M  unicipal  Railway  Request  for  Intra 
Fund  Transfer,  as  follows: 
From: 

Appropriation  No. 

665-199-99-Compensation  Reserve  $  50,000.00 

665-244-99-Tire  Rental  10,000.00 

665-801-99-Compensat ion-Accident  9,000.00 

665-813-99-Automobile  Insurance  800.00 

665-815-99-mscellaneous  Insurance  10,200.00 

To  credit  of  Appropriation  No.  665-804-99-Passen- 

ger  and  Damage  Claims  80,000.00 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8277— 


RESOLVED    That  this  Commission  herebv  recuests  the  Con- 
troller's certification  of  Airport  Renuest  for  Intra  Fund 
Transfer,  in  amount  $75,000.00,  from  Appropriation  No.  96-900- 
OO-Airport  Bond  Fund  ( I945)  Unallocated  Balance  of  Appropriation 
to  credit  of  Appropriation  No.  96-900-64,  to  provide  for  pur- 
chase of  two  pieces  of  crash  eauipment,  purchase  and  installa- 
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tion  of  two  way  radio  equipment  and  reconstruction  of  present 
crash  equipment. 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,    the  following  resolution   was  adopted  unanimously: 

— RESOLUTION  NO.  8277-- 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in 
payment  of  non-litigated  and  litigated  settlements  and  judg- 
ments, as  follows: 

Claimant  Bate  of  Accident  Settlement 

Non-litigated  settlements 

Fred  Adler 

Sadie  Burness 

Milton  Nathan  Cohen 

Helen  G.  Meehan  &  John  P. 

Meehan 

William  A.  Pratt 

Elizabeth  M.Thornton 

Harriet  Alice  Parry 

Benjamin  Brooks 

Kate  General 

Wells  Fargo  Bank  &  Union  Trust 
Co.,  a  corporation,  as  executor 
of  the  last  will  and  testament  of 


February  13,  1947 
April  15,  1947 
June  2,  1947 

March  7,  1947 
June  10,  1947 
May  3,  1947 
February  10,  1947 
March  16,  1947 
March  7,  1947 


Martin  R.Jager,  deceased 
Noble  F#  Roemer 

Litigated  settlements 

Bertha  Siegel 

Etta  Prietsch 

George  H,  Merten 

Niva  Joseph 

Dink  Harris 

Willie  Lee  Fay 

Mary  Bailey 
Judgments: 

Albert  0.  Selby 

George  D.  Christmas 


March  22,  1947 
September  19,1947 


June  12,  1945 
January  2,  1945 
October  2,  1946 
February  10,  1947 
June  5,  1946 
April  4,  1946 
October  21,  1945 

January  24,  1944 
September  21,  1946 


350.00 
125.00 

143-75 

365.26 
178.47 
200.00 
600.00 
1,250.00 
2,882.30 


THEREUPON  THE  MEETING  ADJOURNED, 


1.905.87 
1,350.00 

950.00 
2,000.00 
400,00 
600.00 
500,00 
600.00 
950.00 

114.50 
1.495.53 

f(,  £#*r.fi? 


Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


592nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  30, 
1947. 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

W.  I.  Kohnke,  Daniel  F.  Del  Carlo.,  Thomas  G. Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  591st  regular  meeting  of  the  Com- 
mission held  June  23,  1947  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8278— 

RESOLVED    That  in  accordance  with  the  recommendations  of 
the  Manager    of  Utilities  for  the  extension  of  water  mains 
and  services,  subject  to  all  laws,  rules,  regulations  and 
provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
the  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  there- 
with, no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for 

The  Laying  of  6-Inch,  8- Inch  and  12-Inch  Cast 
Iron  Mains  in  Miraloma  Park  Subidivision-SFWD 
Contract  No.  426 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
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County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fred  T.  Fairey-l874-25th  Avenue,  San 
Francisco 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Twenty- Two  Thousand  Five  Hundred  Thirty-Seven 
Dollars  and  Eighty  Cents  ($22,537.80) ,  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated* 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

AND  BE  IT  FURTHER  RESOLVED'  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner    Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  827Q — 

RESOLVED'  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
the  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  Inconf lict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for: 

The  Repaving  of  Street  or  Sidewalk  Openings  where  the 
Paving  has  been  removed  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  ending  June  30,  1948, 
SFWD  Contract  No.  454 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of    San  Francisco,  be  and  the  same  is  hereby  awarded  to: 

Pacific  Pavements  Company,  Ltd., 
85  Barstow  Street,  San  Francisco 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
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work  aforesaid  at  Fifty-Eight  Thousand  Fifty-Five  Dollars  and 
No  Cents  ($58,055.00),  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

AND  ALL  OTHER  BIDS  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  8280-- 

RESOLVED    That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  said  City  and  County,  to-wit: 

Constructing  a  Street  Lighting  System  on  Baker,  Lyon 
and  Lombard  Streets-Bureau  of  Light,  Heat  and  Power 
Contract  No.  52 

be  and  the  same    is  hereby  awarded  to  H.  C.  Reid  and  Co.,  the 
lowest  regular  and  responsible  bidder  for  the  sum  of 
$15,726,00. 

AND  ALL  OTHER  BIDS  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  828l— 


RESOLVED,  That  this  Commission  hereb^  requests  the  Board 
of  Supervisors  to  accept  deeds  from  the  following  named  par- 
ties to  certain  lots  in  San  Mateo  County,  required  for  the 
Sunset  Supply  Line,  and  that  the  sums  set  forth  opposite  their 
names  be  paid  for  said  land,  payable  from  Appropriation  No. 
66-971-59. 

John  Dennis  and  Adele  Dennis  $  500.00 

Lot  1,  Bock  7  f,The  Seventy-Five  Dollar  Lot 
Homestead  Association". 

Arthur  R.  Haskins  1,500.00 
Lots  2,  47  and  48,  Block  7-The  Seventy-Five 
Dollar  Lot  Homestead  Association'*. 
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Frank  Xaver  Sutter  and  Lena  Sutter  $  700.00 

Easement  over  Lots  9  and  10-Block  20-Lands 
of  the  School  House  Homestead  Association, 
1st,  Township, 

Lloyd  Allen  Kuhlman  et  ux  1,500.00 
Lots  58  and  59  >  also  easement  over  Lots  60  and  6l, 
Block  XII-??Seventy  Five  Dollar  Lot  Homestead 
Association". 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

.    — RESOLUTION  NO.  8282— 

WHEREAS,  the  Las  Encinas  Water  Company,  a  small  mutual 
water  company  located  in  Palo  Alto  is  threatened  with  a  tem- 
porary shortage  of  water  due  to  failure  of  a  pump;  and, 

WHEREAS 9  said  Las  Encinas  Water  Company  has  applied  to  the 
City  of  Palo  Alto    to  sell  water  to  that  company  during  a 
period  of  the  emergency;  and, 

WHEREAS '  the  City  of  Palo  Alto  is  negotiating  with  said 
Company  for  its  acquisition,  which  is  expected  to  be  consum- 
mated : 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  approves 
the  sale  of  water  to  the  Las  Encinas  Water  Company  by  the  City 
of  Palo  Alto  during  the  period  of  its  emergency  not  to  exceed 
sixty  (60)  days  from  the  date  of  this  resolution* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8283— 

WHEREAS    the  San  Francisco  Airport?s  main  sewer  outfall 
was  broken  by  ground  movements  resulting  from  imposing  weight 
of  fill  on  unstable  subsoil;  and, 

WHEREAS,  the  breaks  in  said  sewer  line  is  allowing  raw 
sewage  to  be  discharged  onto  the  ground,  causing  a  health 
menace  and  very  unsatisfactory  condition  and  interfering  with 
the  stabilization  of  the  new  fill;  and, 

WHEREAS,  the  urgency  of  correcting  the  present  insanitary 
condition  is  such  that  time  will  not  permit  of  work  being  done 
under  public  contract: 
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NOW,  THEREFORE,  BE  IT  RESOLVED ,  That  in  consonance  with 
Section  46-Chapter  X,  Article  2  of  the  Municipal  Code,  time 
"being  of  the  essence,  and  to  properly  safeguard  and  protect 
the  health  and  welfare  of  workers    engaged  in  the  construction 
of  the  San  Francisco  Airport,  this  Commission  hereby  declares 
the  existence  of  an  emergency  for  the  reconstruction  of  said 
sewer  line,  and  the  Manager  of  Utilities  be  and  he  is  hereby 
directed  to  provide  in  the  most  expeditious  manner  neeessary 
reconstruction  of  said  sewer  line. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8284— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Airport  Modification  of  Contract  No.  92-12,  in  amount  $2,000* 
in  favor  of  Guy  F.  Atkinson,  under  Airport  Contract  No,  93,  to 
provide  for  reconstruction  of  broken  6-inch  and  8-inch  cast 
iron  sewer  in  area  being  filled  under  said  contract  No,  93* 

Airport  Modification  of    Contract  No.  96-H,  in  amount  $670. 
in  favor  of  Gu^  F.  Atkinson,  under  Airport  Contract  No.  93, 
for  removing  40  concrete  drainage  inlets,  which  will  be  reused 
in  subsequent  construction  under  additional  contracts,  along 
the  sides  of  taxiways  1  and  2,  which  will  be  covered  in  raising 
the  grade  of  the  taxiway. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  828^— 

RESOLVED'  That  all  non-civil  service  appointments, 
temporary  appointments  and  removals  made  by  the  Manager  of 
Utilities  for  the  month  of  May,  1947,  be  and  the  same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Controller  and  the 
Civil  Service  Commission. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8286— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
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General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settle- 
ments and  judgment,  as  follows: 


Claimant 

Non-litigated  settlements 
Joyce  Barry 
Else  Juras 
Clifford  J.  Smith 
John  Busterno 


Date  of  Accident  Settlement 


December  4,  1946 
July  15,  1946 
April  11,  1947 
June  6,  1947 


250.OO 
2^0.00 
250.00 
240.62 


Litigated  settlements 

Juanita  Butler 

Marie  Tyler 

Julia  Flora  Conrad i 

Bridie  Flynn,  et  al 
Maurice  Flynn-minor 
Kathleen  Flynn-minor 
Bridie  Flynn,  Eileen  Flynn 
and  Maurice  Flynn 

Violet  C.  Geiser 

Judgment 
May  Carr 


November  14,  1944 
February  10,  1947 


October  20,  1945 
August  3,  1944 

August  30,  1943 


BE  IT  FURTHER  RESOLVED,  That  that  portion 
of  Resolution  No.  8277»  approving  settlement  of 
claim  of  Sadie  Burness  be  amended  as  follows: 

As  approved  under  said  Res.  No.  8277  -  $125,00 
Amended  to  read  150.00 


850.OO 
850.OO 

775*00 

500.00 
500.00 

6,500.00 

600 .00 


700*00 


25,00 


$12;290;62 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8287— 


RESOLVED,  That  this  Commission  approves  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

Herbert  Oney:  of  San  r&teo  County,  covering  40  acres,  more  or 

less,  being  portion  of  Deed  Parcel  No.  26,  South 
San  Francisco  Marsh  Lands,  San  Mkteo  County,  for  period  of 
three  years*  beginning  August  1,  1947,  at  an  annual  rental  of 
$220.00,  land  to  be  used  for  pasturage  of  domestic  animals. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  8288— 

RESOLVED    That  this  Commission  hereby  reauests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deed  from  United 
States  of  America  to  39.82  acres  of  land  in  San  Mateo. County, 
commonly  known  as  the  Belle  Air  Island. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  828Q— 
'■"    1  ■  1  .I    iij  1 

RESOLVED'  That  necessary  e xpenses  to  be  incurred  in  con- 
nection with  inspection  of  Water  Department,    Airport  and 
Hetch  Hetchy  properties  by  members  of  the  San  Francisco  Press, 
July  10  to  July  13,  1947,  be  and  the  same  are  hereby  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  829O— 

RESOLVED,  That  that  portion  of  Resolution  No.  8239, 
adopted  June  2,  1947,  approving  settlement  of  claim  of  Carl 
Anderson  in  amount  $160.69,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82Q1— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  No.  96-13,  in  amount 
$14,042.29,  being  credit  difference  between  estimated  certified 
contract  price  and  final  performance;  approves  Certificate  of 
Acceptance  and  Final  payment  in  amount  $524,192.81,  in  favor  of 
Macco  Construction  Co.  and  Morris on-Knud sen  Co.,  Inc.  under 
Airport  Contract  No*  82-Airport  Extension  Fill,  Pavements  and 
Related  Construction, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8292— 
RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
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trollerTs  certification  of  the  following: 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$28,762.00,  under  various  sub-appropriations  for  Bank  Collec- 
tions, Street  Opening  Permits  and  Rents,  for  the  fiscal  year 
1947-1948. 

Hetch  Hetchy  Division  Request  for  Additional  Allotment,  in 
amount  $297»756»°0»  under  various  sub-appropriations  for 
Routine  Maintenance,  Purchase  of  Power,  Service  Charges  for 
Transmission  and  Distribution  Facilities,  Rental-Transmission 
Line,  to  enable  issuance  of  encumbrance  requests  on  a  six 
months  basis. 

Bureau  of  Light,  Heat  and  Power  Request  for  Additional  Allot- 
ment, in  amount  $74°»101»00f  under  various  sub-appropriations 
for  issuance  of  encumbrance  requests  on  a  six  months  basis,  for 
steam,    gas,  street  lighting,  electric  service  to  all  City 
departments,  electric  power  for  Pleasanton  Wells,  Fire  Depart- 
ment Pump  Station,  Union  Square  Garage. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  829^— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  No.  96-15, 
in  amount  $1,732,00,  in  favor  of  Guy  F.  Atkinson  Co.,  under 
Airport  Contract  No.  93-Airport  Extension  Fill,  Drainage  Work 
and  Related  Construction  at  San  Francisco  Airport,  covering  the 
following: 

To  comply  with  C.  A.  A.  regulations  and  at  direction 
of  Engineer,  under  Items  17A,  i8a  and  20A  of  said 
contract,  furnish  and  lay  extra  strength  reinforced 
concrete  culvert  pipe  instead  of  standard  strength 
reinforced  concrete  culvert  pipe  of  the  sizes  indica- 
ted. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82Q4-- 

RESOLVED'  That  this  Commission  approves  issuance  of  Wharf 
Pipe  Line  License-Wharf  to  Designated  Tank  Farm  Area  to  Stan- 
dard Oil  Co.  of  California,  for  the  privilege  of  running  one  or 
more    pipe  lines  from  the  "Wharf"  to  the  "Designated  Tank  Farm 
Area",  for  the  period  commencing  September  1,  1946,  and  to  be 
effective  concurrently  with  duly  executed  documents  known  as 
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"Agreement  of  Sublease  between  Pan  American  Airways,  Inc.,  and 
Standard  Oil  Company  of  California,  dated  July  l6,  1946";  said 
license  granted  subject  to  conditions  enumerated  in  said 
license;  licensee  to  pay  to  City,  under  license  granted,  all 
charges  in  accordance  with  provisions  of  "Rates  and  Charges'* 
now  established  or  hereafter  amended  by  the  Commission, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8gg5r- 

RSSOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Recommendation  for  Contract  Payment,  in  amount  $1,024*64*  in 
favor  of  Patrick  R.  Kelley,  under  Airport  Contract  No.  90-Con- 
struction  of  Sewers  at  San  Francisco  Airport, 

Recommendation  for  Contract  Payment,  in  amount  $2,8o8.00,  in 
favor  of  Edward  W.Scott  Electric  Co,  under  Municipal  Railway 
Contract  No.252-Electric  Wiring  in  Bav  No.  4-Geary  Carhouse. 

On  motion  of  Commissioner  Kohnke, seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  82Q6-- 
RESOLVED,  That  portions  of  the  following  resolutions  be 
and  the  same  are  herebv  rescinded: 

Portion  of  Resolution  N0.  6863-adopted  July  19,  1945, approving 
settlement  of  claim  of  Cordie  Jackson  v.  Municipal  Railway, 
in  amount  $37.50. 

Portion  of  Resolution  No.6948-adopted  August  27.  1945>  approving 
settlement  of  the  claim  of  Farmer  Bros.  Co.,  v.  Municipal 
Railway,  in  amount  $297.00. 

Portion  of  Resolution  N0.7197,  adopted  January  14,  1946,  approv- 
ing settlement  of  the  claim  of  Lillian  M,  Brown  v.  Municipal 
Railway,  in  amount  0500.00. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


593rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  7, 

1947. 


Present:  Commissioners  Marshall  Dill,  W.  I.  Kohnke, 
Daniel  F.  Del  Carlo  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Commissioner  Plant,  the  minutes  of  the  592nd  regular  meeting 
of  the  Commission  held  June  30,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8297— 

WHEREAS,  on  the  17th  day  of  February,  1947,  this  Com- 
mission by  its  Resolution  No.  8001,  authorized  the  granting  by 
the  Water  Department  of  a  revocable  permit  to  Macco  Construction 
Company,  and  Morrison-Knudsen  Company,  Inc.,  to  be  effective 
unless  revoked,  for  a  period  of  one  year,  for  the  use  of  certain 
lands  of  the  City  and  County  of  San  Francisco,  and  under  the 
control  of  the  Water  Department  thereof,  said  revocable  permit 
being  in  connection  with  the  performance  by  said  Companies  of 
work  in  the  extension,  fill,  pavement  and  related  construction 
at  the  San  Francisco  Airport,  under  Airport  Department  Contract 
No.  8  2,  and  to  be  utilized  by  said  Companies  for  the  main- 
tenance of  a  road  and  appurtenant  structures  for  the  purpose  of 
performing  said  contract;  and, 

WHEREAS,  said  permit  was  duly  issued  to  said  Companies, 
pursuant  to  said  Resolution  N*.  8001,  describing  said  properties 
covered  by  said  permit  and  setting  forth  various  terms  and  con- 
ditions, and  was  accepted  as  to  all  said  terms  and  conditions 
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by  said  Companies  on  the  28th  day  of  February,  1947;  and, 

WHEREAS,  on  the  24th  day  of  February.  1947,  this  Com- 
mission by  its  Resolution  No.  8007,  authorized  the  granting  of 
a  revocable  permit  to  said  Macco  Construction  Company  and  said 
Morrison-Knudsen  Company,  to  be  effective,  unless  revoked,  for 
a  period  of  one  year,  for  the  use  of  that  portion  of  the  60,000 
volt-Mi librae-Crystal  Springs  Transmission  line,  belonging  to 
the  City  and  County  of  San  Francisco,  under  control  of  the 
Water  Department  thereof,  from  its  connection  with  the  trans- 
mission line  of  Pacific  Gas  and  Electric  Company,  near,  Milibrae, 
California  to  Pole  No.  113,  at  which  point  said  line  was,  under 
the  terms  of  said  permit,  to  be,  and  now  is,  connected  by 
said  permittee  with  a  line  of  Pacific  Gas  and  Electric  Company 
to  serve  the  ouarry  operations  of  said  permittee  in  connection 
with  the  performance  by  said  permittee  of  the  contract  referred 
to  hereinabove;  and, 

WHEREAS,  said  latter  mentioned  permit  was  duly  issued  to 
said  Companies,  pursuant  to  said  Resolution  No.  8007,  describing 
said  property  covered  by  said  permit,  and  setting  forth 
various  terms  and  conditions,  and  was  accepted  as  to  all  said 
terms  and  conditions  by  said  Companies  on  the  4th  day  of  March, 
1947 ;     and , 

WHEREAS,  said  permittee  now  desire  to  utilize  said 
properties  embodied  in  both  of  said  permits  in  connection  with 
the  performance  of  their  contract  with  the  State  of  California 
in  the  construction  of  the  Bayshore  Freeway  in  the  vicinity  of 
the  San  Francisco  Airport  under  State  Highway  Department  Con- 
tract No.  4TC3O-F;  and, 

WHEREAS,  under  an  agreement  with  this  Commission,  as 
recited  in  the  specifications  of  "Airport  Department  Contract 
No.  93ft  (Specification  78),  said  permittees  are  required  to  allow 
Guy  F.  Atkinson  Company,  the  contractor  under  said  "Airport 
Department  Contract  No. 93",  to  utilize  the  properties  and  fa- 
cilities covered  by  said  revocable  permits,  in  the  performance 
of  said  contract,  under  such  terms  and  conditions  as  may  be 
mutually  agreed  upon  between  said  permittees  and  said  Guy  F. 
Atkinson  Company;  and, 

WHEREAS,  it  is  deemed  to  be  for  the  best  interests  of  the 
City  and  County  of  San  Francisco  that  the  construction  work  of 
said    portion  of  said  Bayshore  Freeway,  and  the  performance  of 
said  "Airport  Department  Contract  No.  93"  be  expedited  and 
facilitated: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  of  amendments  to  each  revocable  permit  herein  referred 
to  so  that  each  of  said  permits  will  extend  to  use  of  the 
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properties  and  facilities  therein  described  in  the  performance 
by  said  permittee  of  said  contract  for    the  construction  of 
said  portion  of  Bavshore  Freeway  and  further  allowing  said 
permittee*  to  provide  for  the  utilization  of  said  properties 
and  facilities  by  said  Guy  F,  Atkinson  Company  in  the  perfor- 
mance by  the  latter  of  said  "Airport  Department  Contract  No. 
9?*\  under  such  terms  and  conditions  as  may  be  mutually 
agreed  upon  between  said  permittes  and  said  Guy  F.  Atkinson 
Company;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  amendments  to  said  per- 
mits shall  not  become  effective  until  the  same  are  accepted 
in  writing  by  said  permittee-  subject  to  all  of  the  terms  and 
conditions  of  said  permits,  as  amended,  and  with  respect  to  the 
permit  issued  pursuant  to  Resolution  No.  8001,    the  permittee- 
shall  file,  before  these  amendments  become  effective,  a  surety 
bond,  of  a  surety  company  satisfactory  to  this  Commission,  in 
the  penal  sum  of  fifty  thousand  ($50,000.00)  Dollars,  con- 
ditioned upon  faithful  performance  by  the  permittee  of  all  of 
the  terms  and  conditions  contained  in  said  permit  as  amended, 
including  the  obligation  to  restore  the  property  of  the  City 
and  County  of  San  Francisco,  covered  by  said  permit,  to  its 
original  condition  prior  to  the  issuance  of  said  permit. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  82q8~ 

RESOLVED,  That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves 
the  report  of  A.  0.  Olson,  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Water   Supply,  Power  and  Utilities  Engineering 
Bureau  and  of  B.  M.  Doolin,  Manager  and  Chief  Engineer  of  the 
San  Francisco  Airport,  appraising  the  properties  transferred  to 
the  San  Francisco  Airport  by  the  United  States  Navy  on  November 
15,  IQ45,  in  the  sum  of  $3,422,815.00,  less  depreciation  of 
-$530,8ll.OO,  accrued  as  at  June  30,  1947,  and  establishes,  in 
accordance  with  the  provisions  of  Section  128  of  the  Charter, 
the  amount  of  $176,936.79,  as  the  reasonable  annual  deprecia- 
tion expense  of  said  United  States  Navy  properties  for  the 
fiscal  year  1946-1947;  and, 

BE  IT  FURTHER  RESOLVED    That  the  San  Francisco  Airport  is 
herebv  authorized  to  effect' the  necessary  entries  upon  its  books 
to  record  the  appraisal  herein  above  approved  by  this  Com- 
mission and  thereafter,  pending  subsequent  appraisals  or  re- 
visions to  be  made  by  this  Commission  in  accordance  with 
Charter  provisions,  to  provide  for  recording  of,  additions  to, 
and  deductions  from  said  appraisal  or  revisions  and  for  depre- 
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elation  expenses  for  succeeding  years  in  amounts  to  be 
recommended  by  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
and  of  the  Manager  and  Chief  Engineer  of  the  San  Francisco 
Airport,  the  Manager  of  Utilities  and  approved  by  the  Public 
Utilities  Commission. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8299— 

RESOLVED,  T  hat  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $10, 575*00,  in  favor  of  H.  C. 
Reid  &  Co.,  under  Bureau  of  Light,  Heat  and  Power  Contract  No. 
47-C ons true t ion  of  Street  Lighting  System  on  Fell  Street. 

Contract  Payment,  in  amount  $7,928.59,  in  favor  of  Abbett 
Electric  Co.,  under  Municipal  Railway  Contract  No.  262-Con- 
structing  Trolley  System  for  the  Union  Street  Trolley  Line. 

Contract  Pavment,  in  amount  $11,520. 00,  in  favor  of  Wellnitz 
and  De  Narde,  under  Municipal  Railwav  Contract  No.  268-Con- 
structing  Central  Receiving  Room  in  Geary  Carhouse. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^00— 

RESOLVED,  That  Chas.  A.  Kay  and  Michael  M.  Shrum,  lessees 
of  the  Lake  Merced  Boating  and  Fishing  Lease,  be  and  they  are 
hereby  granted  permission  to  construct  a  temporary  building  to 
be  equipped  as  a  tool  house  and  caretakerys  quarters;  said 
permit  is  granted  with  the  proviso  that  it  be  for  a  four 
months1  period  only,  unless  the  plans  and  specifications  for  a 
permanent  building  are  submitted  to  this  Commission  and  approved 
within  the  said  four  months  *  period,  in  which  case,  the  permit 
be  extended  for  a  period  of "six  months,  to  provide  for  con- 
struction of  said  permanent  building. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^01— 

RESOLVED,  That  in  accordance  with  the  recommendation  of  the 
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Manager  or  Utilities,  the  contract  for 

Pavement,  Drainage  and  Related  Work  at  San 
Francisco  Airport-Airport  Contract  No.  96 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
worlc  to  be  performed  as  set  forth  in  the  related  specifications, 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to  : 

Chas.  L.  Harney-575  Berry  Street, 
San  Francisco,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $987,163,50,  said  sum  being  the  t  otal  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund,  Appropriation  96-914-OO. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^02— 

RESOLVED*  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

Construction  of  Flag  Pole  and  Appurtenances  at 
San  Francisco  Airport-Airport  Contract  No.  97 

be,  and  the  same  is  hereby  awarded  to  Adam  Arras  and  Son,  ll6 
New  Mongtomgery  Street,  San  Francisco,  California,  they  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
lump  sum  price  of  Twelve  Thousand  Four  Hundred  Forty-Seven 
Dollars  ($12,447.00). 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected , 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  96-94O-OO, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  fco^~ 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  M  unicipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  rectuests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settle- 
ments, and  judgments,  as  follows: 


Claimant 

Non-litigated  settlements 
Catherine  Parkinson 
Nettie  Trumpour 
Jeanette  Turner  and  Harold 

Turner 

Litigated  settlements 
Josephine  De  Natale  and 

Frank  De  Natale 
Joseph  Fusco 

Daniel  Mc  Guirk  as  guardian 
ad  litem  for  Kenneth 
Mc  Guirk 
John  A,  Re  is  and  Mildred 

Eaeza 

Alfred  Sabella 

Alfred  Sabella  as  guardian  ad 

litem  of  Billy  Sabella 
Ernest  Strauss 
Janet  Mc  Dermott 


Date  of  Accident  Settlement 


June  28,  1946 
January  31,  1947 

January  31,  1947 


November  lf  1945 
March  19,  1945 


December  25,  194& 
September  19,  1946 


June  27,  1946 
December  lo,  1945 


350.00 
250.OO 

383.15 


270.00 
2,500.00 


September  19,  1946  1,750.00 


550.00 
1,550.00 

1,750.00 
100.00 
2,000.00 


Judgments: 

John  Coleman  and  Mary  Coleman 
Joseph  w.  Olgardt 


August  24,  1945 
January  25,  194& 


2,691.00 
50.00 


On  motion  of  Commissioner  Kohnke,  seconded  bv  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8304-- 

RE SOLVED    That  the  Managerof  Utilities  is  hereby  authorized 
to  execute  fof  and  on  behalf  of  the  Municipal  Railway  of  San 
Francisco  that  certain  contract  under  which  Municipal  Railway 
of  San  Francisco  will  be  obligated  to  pay  one-third  of  the  es- 
timated cost  of  Seven  Hundred  Thirty-five  ($735.00)  Dollars 
in  the  construction  of  a  certain  highway  crossing,  and  in  the 
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installation  of  pavement,  concrete  curbs  and  sidewalks  at  the 
location  set  forth  in  the  map  attached  to  said  agreement  at 
the  point  where    Angus  Avenue  crosses  the  tracks  of  the 
Municipal  Railway  in  said  City  of  San  Bruno. 


THEREUPON  THE  MEETING  ADJOURNED . 


Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


^94 th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  14, 
1947. 


Present:   Commissioners  Marshall  Dill,  W.  I.  Kohnke, 
Daniel  P.  Del  Carlo  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  593rd  regular  meeting  of  the  Com- 
mission held  July  J9  1947  were  approved. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  signed  by  Commissioners 
Del  Carlo,  W.  I.  Kohnke#  T.  G.  Plant  on  July  10,  1947  was 
ratif iede 

—RESOLUTION  NO.  8^05— 

WHEREAS e  several  serious  failures    in  the  concrete  taxi- 
way  and  ramp  loading  areas  adjacent  to  the  Airport  passenger 
terminal  building  necessitates  emergency  reconstruction;  and, 

WHEREAS,  the    present  broken  taxiwav  and  ramp  loading 
areas  constitutes  a  serious  hazard  and  threat  to  the  lives  and 
welfare  of  the  passengers  and  planes  being  flown  to  and  from 
said  Airport;  and, 

WHEREAS,  reconstruction  of  said  taxiway  and  ramp  loading 
areas  is  of  ssuch  an  urgency  that  time  will  not  permit  of  the 
preparation  of  plans  and  specifications  and  the  calling  of 
bids  under  public  contract: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  in  consonance  with 
Section  46*  Chapter  10,  Article  2  of  the  Municipal  Code,  time 
not  permitting  of  the  calling  of  bids  under  public  contract 
for  necessary  reconstruction  of  said  taxiway  and  ramp  loading 
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areas,  this  Commission  hereby  declares  that  an  actual  emer- 
gency exists  in  that  the  present  condition  of  said  taxi  way  and 
ramp  loading  areas  constitutes  a  serious  hazard  and  threat 
to  lives  and  welfare  of  passengers  and  planes  being  flown  to 
and  from  said  Airport,  and  the  Manager  of  Utilities  be  and  he 
is  hereby  directed  to  have  the  work  of  said  reconstruction  per- 
formed in  the  most  expeditious  manner;  and, 

BE  IT  FURTHER  RESOLVED'  That  the  Controller  is  hereby 
requested  to  certify  Allocation    of  Funds,  in  amount  $8,8o5«00 
under  Airport  Reconstruction  and  Replacement  Fund,  estimated 
cost  of  said  reconstruction  of  said  taxiway  and  ramp  loading 
areas, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^06— 

WHEREAS,  SFWD  Contract  No,  404-For  The  Excavation  and 
Embankment  for  Sutro  Reservoir,  Piombo  Bros,  and  Company,  con* 
tractor,  should,  in  accordance  with  the  time  limit  set  forth 
in  said  contract,  be  completed  on  or  before  October  1,  194&*> 
and, 

WHEREAS    contractor  has  experienced  unavoidable  delays 
because  of  inability  to  secure  required  materials  and  to  change 
in  quantities  of  contract  items  due  to  necessary  change  in 
plans;  and, 

WHEREAS    said  Piombo  Bros,  and  Company  prosecuted  the 
work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  two  hundred  twenty  (220)  days  for  the 
completion  of  SFWD  Contract  No,  404,  and  liquidated  damages 
for  the  resulting  days  of  delay  are  hereby  waived, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^07-- 

WHEREAS,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No.  46-Constructing  Street 
Lighting  System  on  Guerrero  Street,  Market  Street  to  Army 
Street,  George  F.  Brayer,  contractor,  as  originally  fixed 
under  the  terms  of  the  contract,  will  expire  August  25,  1947; 
and, 
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WHEREAS,  there  has  been  unavoidable  delay  in  delivery 
of  luminaires  and  standards  to  the  contractor  for  installation 
under  this  contract;  and, 

WHEREAS ,  the  contractor  has  prosecuted  the  work  diligently 
but  due  to  the  above-mentioned  circumstances  will  be  unable 
to  complete  his  work  within  the  original  contract  time  allow- 
ance; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  ex- 
tends for  a  period  of  ninety  six  calendar  days  the  time 
allowance  for  completion  of  the  work  required  under  said  Con- 
tract No.  46  and  liquidated  damages  on  account  of  delay  are 
hereby  waived  • 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^o8— 

WHEREAS,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No.  41-Constructing  Street 
Lighting  System  on  Lombard  Street  and  Richardson  Avenue,  H.  C, 
Reid  &  Co*,  contractor,  as  originally  fixed  under  the  terms 
of  the  contract  expired  on  May  28,  1946;  and, 

WHEREAS 1  by  Resolution  NO,  7397,  dated  Nay  13,  1946,  the 
Public  Utilities  Commission  extended  by  one  hundred  ninety 
two  days,  until  December  6,  1946,  the  time  for  completion  of 
the  work  under  this  contract;  and, 

WHEREAS,  by  Resolution  No.  7812  of  November  25,  1946,  the 
Public  Utilities  Commission  further  extended  by  ninety  calendar 
days,  until  March  6,  1947,  the  time  allowance  for  completion 
of  work  required  under  said  Contract  No.  41;  and, 

WHEREAS,  the  contractor  was  unable  to  complete  the  con- 
tract within  the  extended  period,  due  to  unavoidable  delays 
beyond  his  control: 

THEREFORE,  BE  IT  RESOLVED ^  That  this  Commission  further 
extends  for  a  period  of  sixty  five  calendar  days,  until  May 
10,  1947*  t^tie  time  allowance  for  completion  of  work  required 
under  said  Contract  No.  41  and  liquidated  damages  on  account 
of  delay  are  hereby  waived. 
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On  motion    of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^QQ— 

RESOLVED ^  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract,  in  amount  $7.149*^3» 
being  the  additional  difference  between  e stimated  certified 
contract  price  and  final  performance;  approves  Certificate  of 
Acceptance  and  Final  Payment,    in   amount  $28,916.52,  in  favor 
of  Piombo  Bros.,  under  SFWD  Contract  No.  404-Excavation  and 
Embankment  for  Sutro  Reservoir, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously; 

--RESOLUTION  NO.  8^10— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification    of  Contract,  in  amount  $404.05* 
being  the  credit  difference  between  certified  estimated  con- 
tract price  and  final  performance;  approves  Certificate  of 
Acceptance  and  Final  Payment,  in  amount  $3,792.56,  in  favor 
of  E.  J.  Treacy,  under  SFWD  Contract  No.  424-Laying  of  4- Inch, 
6- Inch,  8- Inch  and  12-Inch  Cast  Iron  Mains  in  Ansavista  Sub- 
division. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^11— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Final  Pay- 
ment, in  amount  $10,463,90,  in  favor  of  H.  C.  Reid  &  Co.,  under 
Bureau  of  Light,  Heat  and  Power  Contract  No.  41-Street  Light- 
ing System  on  Lombard  Street  and  Richardson  Avenue. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^12— 

RESOLVED'  That  this  Commission  approves  terms  and  con- 
ditions and  authorizes  execution  of  Airport  Revocable  Permit, 
as  follows: 

To:    Standard  Oil  Company,  San  Francisco,  California: 
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Permit  to  temporarily  use  two  25»000  gallon  gasoline 
storage  tanks,  subject  to  payment  of  $50.00  per  month 
for  rental  of  the  gasoline  storage  tank  area  and,  in 
addition,  payment  of  a  charge  of  $.0015  Per  gallon  of 
aviation  fuel  delivered  through  the  petroleum  product 
storage  tanks  located  on  the  property  acquired  for  use 
through  this  permit;  permit  to  be  effective  as  of  June 

It  1947. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^1  V- 

RESOLVED,  That  this  Commission  approves  terms  and  con- 
ditions and  authorizes  execution  of  Airport  Revocable  Permit, 
as  follows: 

To:  Shell    Oil  Company,  San  Francisco,  California: 

Permit  to  temporarily  use  two  25,000  gallon  gasoline 
storage  tanks,  subject  to  payment  of  $50.00  per  month 
for  rental  of  the  gasoline  storage  tank  area  and,  in 
addition,  payment  of  a  charge  of  $,0015  per  gallon  of 
aviation  fuel  delivered  through  the  petroleum  product 
storage  tanks  located  on  the  property  acquired  for  use 
through  this  permit;  permit  to  be  effective  as  of  June 

lp  1947. 

On  motion  of  Commission  er  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1,666.67,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944»  for 
the  month  of  July,  1947. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^15— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railwav,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
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available  In  payment  of  non-litigated  and  litigated  settle- 
ments and  judgments,  as  follows: 


Claimant 

Non-litigated  settlements 

Rose  Barsotti 

Noah  Fortner 

Jimmie  Prancisconi 

I,  L.  Harris 

Werner  Herzog 

Florence  Lane,  also  known  as 

Florence  Landau 
Anna  Leon 
Charles  E.  Mack 
Sarah  E.  Merrill 
Stephen  Miller 
Albert  Simon 
Caroline  M.  Smithee 
Mary  Thompson 
Susie  Wilson 
David  Hersh 
Barbara  Lane,  a  minor 


Date  of  Accident  Settlement 

September  22,  1946  $  300.OO 
May  16,  1947  215.63 


April  30,  1947 
June  8,  1947 
April  12,  1947 

August  13,  1946 
May  16,  1947 
April  27,  1947 
February  26,  1947 
July  3.  1947 
June  9,  1947 
March  18,  1947 
February  5, '  1947 
Julv  18,  1946 
August  13,  1946 
August  13,  1946 


400.00 
150fOO 

147.84 

250.OO 
128.00 
158.62 
132.28 
321.96 
262 . 55 
275.OO 
300.00 

175*00 
1,500.00 

1,250.00 


March  12,  1947  10,750.00 


Litigated  settlements 
Marv  Barrett 

Theodore  Rosenberg,  Svdney 

Rosenberg,  Dorothy  Airheart  and 
June  Horowitz,  co-partners  dba 

American  Bldg.  &  Mtce.  Co.       September  12,  1946  115.00 


Judgments: 

Charles  and  Mary  Baxter 
(subject  to  lien  of  California 

Casualty  Exchange  for 

$2,745.49) 
Patricia  Reid 
Harry  W.  Rose 


March  31,  1945  7,o8o.OO 


October  19,  1944 
January  8,  1946  . 


4,323.60 
f%  85.07 
$28,320.55 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  fol6~ 

RESOLVED,  That  that  portion  of  Resolution  No.  8200  of 
May  12,  1947,  approving  settlement  in  amount  $750.00  re  claim  of 
Marie  Mulcahy  v.  Municipal  Railwav,  be  and  the  same  is  hereby 
rescinded. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8^17 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification   of  Municipal  Railway  Contract  No, 
268-ModIf ication,  in  amount  $18.77,  Wellnltz  and  DeNarde,  con- 
tractor, for  the  work  of  said  Contract  No.  268-Cons true ting 
General  Central  Receiving  Room  in  Geary  Carhouse,  covering 
the  following: 

Total  Credit,  covering  omission  from  contract  of 
concrete  finish  on  basement  floor;  changing  fill 
on  first  floor  from  lightweight  to  standard  con- 
crete; leaving  circular  headed  portions  of  existing 
windows  in  place,  etc.  $247.75 

Charges:  removing  door  of  Room  1;  rerouting  wooden 
stairs;  correcting  position  of  steam  pipe; 
additional  conduits  for  signal  system;  installing 
3-phase  electric  service  to  motor  for  Door  "Af?  228.98 

Net  Credit    $  18. 77 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^l8~ 


RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's Certification  of  Municipal  Railway  Modification  of 
Contract,  in  amount  $3,985.00,  under  Contract  No.  270-Con- 
structlng  the  Stockton-Fourth  Street  Connection,  Eaton  and 
Smith,  contractor,  covering  following  estimated  possible  over- 
run in  contract  quantities: 
Item  No. 

1-  Removing  pavement  2000  sq.ft.    @$  .60-$1200.00 

2-  "       track  170  ft.  5.25     892. 50 

3-  Excavating  below  pavement  60  cu  yd  4. 00  240.OO 

7-  Crushed  rock  ballast  60     ?f  3.50  210.00 

8-  Cons true ting  plain  track  35  ft.  5,50  192.50 
c-Welding  rail  joints                    10  joints       25, 00  250.OO 

10-Constructing  asphaltic  pavement 

on  concrete  base  2000  sq.ft.  .50  1000.00 

$3985.00 
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On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^19— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$312,000.00,  under  Appropriation   No,  765-50O-OO,  to  provide 
funds  for  certification  of  SFWD  Contract  No.  452-Cons true t ion 
of  the  6o??  Sunset  Supply  Line-Colma  to  Sunset  Reservoir. 

Airport  Request  for  Additional  Allotment,  in  amount  $600.00, 
under  Appropriation  No,  764-813-00,  to  provide  for  payment  of 
automotive  insurance  for  the  fiscal  year  1947-1948. 

Airport  Reouest  for  Allotment,  in  amount  $9,729.00,  under 
Appropriation  No.  764-815-OO,  to  provide  for  payment  of 
insurance  premiums-Other  Insurance. 

Hetch  Hetchy  Division-Renuest  for  Allotment,  in  amount  $400.00, 
under  Appropriation  N0.768-40O-OI,  to  provide  for  purchase  of 
one  Model  301-8-Inch  r,Skilsander"-f loor  type. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^20— 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  General  Manager  and  Chief  Engineer  of  the  Water  De- 
partment and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant,  in  amount 
$256.12,  in  favor  of  Heinz  Bender,  as  full  compensation  for  all 
damages  sustained  and  expense  incurred,  as  result  of  break  on 
May  4,  1947  in  the  8"  water  main  of  said  Water  Department, 
north  side  of  Grove  Street,  76  feet  west  of  Divisadero  Street, 
which  damaged  claimant's  automobile. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^21  — 

WHEREAS,  SFWD  Contract  No.  432  for  the  Laving  of  6"  and 
8?v  Mains  in  the  Sunset  District,  Fred  T.  Fairey,  contractor, 
should,  in  accordance  with  the  time  limit  set  forth  in  said 
contract,  be  completed  on  or  before  September  9,  1946;  and, 

WHEREAS*  contractor  has  experienced  unavoidable  delay  be- 
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cause  of  inability  to  secure  necessary  materials  and  to  inter- 
ference of  other  contractors;  and, 

WHEREAS,  said  Fred  T.  Fairey  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  two  hundred  ninety  one  (291)  days  for 
completion  of  said  SFWD  Contract  No.  432,  and  liquidated  damages 
for  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^22— 

WHEREAS,  SFWD  Contract  No.  422  for  the  Laying  of  6"  and 
8?f  Cast  Iron  Mains  in  the  Sunset  District,  Fred  T.  Fairey,  con- 
tractor, should,  in    accordance  with  the  time  limit  set  forth 
in  said  contract,  be  completed  on  or  before  August  7»  1946;  and 

WHEREAS'  contractor  has  experienced  unavoidable  delays 
because  of  inability  to  secure  necessary  materials  and  to 
interference  of  other  contractors;  and, 

WHEREAS'  said  Fred  T.  Fairey  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  three  hdndred  nine  (309)  days  for  com- 
pletion of  said  SFWD  Contract  No.  422,  and  liquidated  damages 
for  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^~ 

RE SOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Recommendation  for  Contract  Payment,  in  amount  $8, 349*5° •  in 
favor  of  Fred  J.  Early,  Jr.  Co.,  Inc.  under  SFWD  Contract  No. 
436-Construction   of  Irvington  Pump  Station. 

Recommendation  for  Contract  Payment,  In  amount  $394,895.43*  in 
favor  of  Guy  F.  Atkinson,  under  Airport  Contract  No.  93-AIrport 
Extension  Fill,  Drainage  Work  and  Related  Construction. 


5500- 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  8^24— 


RESOLVED'  That  in  accordance  with  Section  151.3  of  the 
Charter,  this 'Commissi on  approves  inclusion  in  the  1947-194 
Public  Utilities  Commission  Budget  Estimates,  schedule  of 
compensation  to  be  paid  certain  employees    of  the  City  and 
County  of  San  Francisco,  effective  July  1,  1947 • 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  requests  the  M  avor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $905,06,  from  Appropriation 
No.  96-923-OO,  to  credit  of  Appropriation  No.  96-923-OO-I,  to 
provide  funds  for  Modification  of  Contract  No.  90-Cons true ting 
Sewer  at  San  Francisco  Airport;  said  modification  is  in  excess 
of  10%  of  the  certified  estimated  contract  price,  occasioned 
by  extra  work  to  sewer  line  on  account  of  broken  water  service 
and  being  the  additional  difference  between  estimated  unit 
quantities  and  actual  unit  quantities;  and, 

BE  IT  FURTHER  RESOLVED,  That  upon  approval  of  said 
supplemental  appropriation,  the  Controller  be,  and  he  is  hereby 
requested  to  certify  said  Airport  Modification  of  Contract,  in 
said  amount  of  $905.06,  in  favor  of  Patrick  R,  Kelly,  contractor, 
under  said  Airport  Contract  No.  90-Cons true ting  Sewers  at  San 
Francisco  Airport. 


—RESOLUTION  NO.  8^25— 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


595th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  21, 

1947. 


Present:     Commissioners  Marshall  Dill,  W.  I.  Kohnke  and 
Thomas  G.  Plant. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  594th  regular  meeting  of  the  Com- 
mission held  July  14,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,    seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^26— 

WHEREAS,  on  the  24th  day  of  February,  1947,  this  Com- 
mission by  its  Resolution  No#  8008,  authorized  the  granting  by 
the  Municipal  Railway  of  a  revocable  permit  to  Macco  Con- 
struction Company  and  Morrison-Knudsen  Company,  Inc,,  to  be 
effective  for  a  period  of  one  year  from  the  date  of  said  in- 
strument, for  the  maintaining  and  using  an  existing  overhead 
private  road  crossing  for  transporting  filling  materials 
specified  in  Airport  Contract  No.  82  by  truck  from  south  of  the 
Municipal  Railway  tracks  to  San  Francisco  Airport  in  the  County 
of  San  Mateo,  California;  and, 

WHEREAS'  said  permit  was  duly  issued  to  said  Companies,  pur 
suant  to  said  Resolution  N0.  8008,  describing  and  locating  said 
structure  covered  by  said  permit  and  setting  forth  various 
terms  and  conditions,  and  was  accepted  as  to  all  said  terms 
and  conditions  by  said  Companies  on  the  20th  dav  of  March,  1947; 
and, 

WHEREAS,  said  permittees  now  desire  to  utilize  said 
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structure  embodied  in  said  permit  in  connection  with  the  per- 
formance of  their  contract  with  the  State  of  California  in  the 
construction  of  the  Bavshore  Freewav  in  the  vicinity  of  San 
Francisco  Airport  under  State  Highway  Department  Contract  No. 
4TC30-F;  andf 

WHEREAS'  under  an  agreement  with  this  Commission,  as 
recited  in  tfte  specif iciations  of  "Airport  Department  Contract 
No.  93"  (Specification  78),  said  permittees  are  required  to 
allow  Guy  F.  Atkinson  Company,  the  contractor  under  said 
"Airport  Department  Contract  No.  93",  to  utilize  the  structure 
covered  by  said  revocable  permit,  in  the  performance  of  said 
contract,  under  such  terms  and  conditions  as  may  be  mutually 
agreed  upon  between  said  permittees  and  said  Guy  F.  Atkinson 
Company;  and, 

WHEREAS    it  is  deemed  to  be  for  the  best  interests  of  the 
City  and  County  of  San  Francisco  that  the  construction  work  of 
said  portion  of  said  Bayshore  Freeway,  and  the  performance  of 
said  "Airport  Department  Contract  No,  93"  be  expedited  and 
facilitated : 

THEREFORE ,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County* of  San  Francisco  does  hereby 
approve  of  amendments  to  said  revocable  permit  herein  referred 
to  so  that  said  permit  will  extend  to  use  of  the  property  and 
structure,  therein  described,  in  the  performance  by  said 
permittees  of  said  contract  for  the  construction  of  said  Bay- 
shore  Freeway  and  further  allowing  said  permittees  to  provide 
for  the  utilization  of  said  structure  by  said  Guy  F.  Atkinson 
Company  in  the  performance  by  the  latter  of  said  "Airport 
Department  Contract  No.  93f,»  under  such  terms  and  conditions 
as  may  be  mutually  agreed  upon  between  said  permittees  and  said 
Guy  P.  Atkinson  Company;  and, 

BE  IT  FURTHER  RESOLVED ^  That  the  said  amendments  to  said 
permit  shall  not  become  effective  until  the  same  are  accepted  in 
writing  by  said  permittees  subject  to  all  of  the  terms  and  con- 
ditions of  said  permit,  as  amended,  and  the  permittees  shall 
file,  before  these  amendments  become  effective,  a  surety  bond, 
of  a  surety  company  satisfactory  to  this  Commission,  in  the 
penal  sum  of  $20,000.00  conditioned  upon  faithful  performance 
by  the  permittees  of  all  of  the  terms  and  conditions  contained 
in  said  permit  as  amended,  including  the  obligation  to  remove 
the  structure  herein  referred  to  and  to  restore  the  property 
of  the  Citv  and  County  of  San   Francisco,  covered  by  said  per- 
mit, to  its  original  condition  prior  to  the  original  issuance 
of  said  permit. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^27— 

WHEREAS ,  John  T.  Mc  Manmon,  conductor,  Municipal  Railway 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco;  and, 

WHEREAS    Mr.  Mc  Manmon  has  served  the  Municipal  Railway 
for  a  period'of  twenty  nine  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and 

WHEREAS »  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Mc  Manmon  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr.  Mc  Manmon,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That    the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copv  of  this  resolution  for 
presentation  to  Mr.  John  T.  Mc  Manmon. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^28— 

WHEREAS,  Stephen  Gorman,  Motorman,  Municipal  Railway  has 
retired  from  the  service  of  the  City  and  County  of  San  Fran- 
cisco; and, 

WHEREAS,  Mr.  Gorman  has  served  the  Municipal  Railway  for 
a    period  of  thirty  four  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS f  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Gorman  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 
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THEREFORE,  BE  IT  RESOLVED  #  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution  expresses  to  Mr,  Gorman,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  Is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Stephen  Gorman, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8^2Q-- 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in    pursuance  of  the  provisions 
of  the  charter  of  said  City  and  County,  to-wit: 

CONSTRUCTING  A  STREET  LIGHTING  SYSTEM  ON 
THIRD  STREET- TWENTY  THIRD  STREET  TO  CUSTER 
AVENUE  (Bureau  of  Light,  Heat  and  Power 
Contract  no.  40) 

be  and  the  same  is  hereby  awarded  to  Abbett  Electric  Company, 
the  lowest  regular  and  responsible  bidder,  for  the  sum  of 
$13,551.00, 

AND  all  other  bids  for  the  above  described  work  are  hereby 
rejected  , 

Funds  for  this  work  are  available  under  Appropriation 
No.  663-530-05. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^0— 

RESOLVED'  That  this  Commission  hereby  requests  the  Boar& 
of  Supervisor^  to  adopt  resolution,  authorizing  and  directing 
the  City  Attorney  to  commence  proceedings  in  eminent  domain 
against  the  owners  of  three  small  parcels  of  land  in  the  City 
and  County  of  San  Francisco  for  public  use  and  purpose  in  the 
construction  of  the  Sunset  Supply  Line, 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^1— 

RESOLVED'  That  the  Manager  of  Utilities,  toe  and  he  is 
hereby  authorized  to  sign  on  behalf  of  the  Commission,  United 
States  Short  Form  Contract  No.  I-44np-117#  U.  S,  Department 
of  the  Interior-National  Park  Service,  Yosemite  National  Park, 
for  the  furnishing  by  the  City  and  County  of  San  Francisco  of 
electrical  energy  to  be  supplied  the  said  National  Park  Service 
at  the  Mather  Ranger  Station  and  the  Hetch  Hetchy  Dam  Site, 
from  July  1,  1947  until  further  notice,  at  a  rate  of  $0,02  per 
K.  W.  H. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^2— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  authorizing  quitclaim  deed 
to  Murray  Norton  et  al  of  Aqueduct  Easement  in  Lot  4-B» 
Assessor's  Block  6316,  in  exchange  for  certain  land  required 
for  the  Amazon  Reservoir  Site. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8%g-- 

RESOLVEDf  That  this  Commission  approves  terms  and  con- 
ditions for  issuance  of  Airport  Revocable  Permit,  as  follows: 

To:    Robert  J,  Wagner,  1452  Floribunda  Avenue,  Burlingame, 
California: 

Permit  to  take  still,  motion  or  sound  pictures  for  com- 
mercial purposes  on  the  San  Francisco  Airport,  subject  to  con- 
ditions enumerated  in  proposed  permit  and  payment  to  City  and 
County  of  San  Francisco  of  a  commission  of  5  percent  (5?)  of 
the  gross  of  all  revenue  collected. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^4~ 

WHEREAS,  under  date  of  December  13,  1937,  the  San  Fran- 
cisco Water  Department  entered  into  afr  agreement  with  the  City 
of  Palo  Alto  covering  the  construction  of  a  pipe  line  and  sale 
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of  water  to  the  City  of  Palo  Alto:  and 

WHEREAS,  Section  7  of  said  agreement  provides,  except 
under  certain  specified  conditions,  Palo  Alto  purchase  from 
the  San  Francisco  Water  Department  all  of  the  water  in  excess 
of  400  million  gallons  per  year,  which  it  may  reauire  for  its 
municipal  purposes  and  for  sale  to  its  inhabitants  for  do- 
mestic, commercial  and  Industrial  purposes;  and, 

WHEREAS,  Palo  Alto  has  been  assured  that  it  can  maintain  a 
better  quality  of  water  in  its  local  wells  if  following  seasons 
of  light  rainfall  the  amount  of  pumping  from  these  wells  be 
reduced  below  the  400  million  gallons  per  year  provided  for  in 
the  agreement,  which  they  desire  to  do  is  permitted  to  pump  from 
these  wells  in  subsequent  years  in  excess  of  the  400  million 
gallons  to  an  extent  equivalent  to  the  amount  of  any  reduced 
pumping  previously  accumulated;  and, 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
Water  Department  recommends  that  the  Citv  of  Palo  Alto  be  per- 
mitted to  regulate  the  pumping  from  its  wells  to  the  end  that 
in  any  given  year,  or  years,  it  mav  increase  the  pumpage  from 
its  wells  to  such  an  extent  beyond  the  400  million  gallons 
prescribed  in  the  agreement,  as  it  may  in  previous  years,  have 
reduced  said  pumpage  below  said  40°  million  gallons  per  year: 

THEREFORE,  BE  IT  RESOLVED,  That  Section  7  of  the  said  agree- 
ment be  interpreted  to  permit  the  City  of  Palo  Alto,  during 
che  remaining  life  of  the  agreement,  to  accumulate  any  pumpage 
under  the  400  million  gallons  specified  and  to  apply  such 
accumulated  or  deferred  pumpage  over  subsequent  years;  it  being 
understood  that  no  pumping  in  excess  of  400  million  gallons  in 
any  year  shall  be  carried  on  except  and  to  the  extent  as  there 
has  been  an  equivalen  t  accumulation  during  a  preceding  year 
or  years,  and  in  no  event  shall  this  be  interpreted  to  permit 
the  City  of  Palo  Alto  to  carry  on  excess  pumping  or  prospective 
accumulation. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Q^<=>— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Modification  of  Contract  in  amount  $173.82,  being 
the  credit  difference  between  estimated  certified  contract  and 
final  performance;  approves  Certificate  of  Acceptance  and  Final 
Pavment,  in  amount  $4,154,42,  in  favor  of  Fred  T.  Fairey,  under 
SFWD  Contract  No.  432-Laying  of  Water  Mains  in  39th,  42nd  and 
44th  Avenues,  Pacheco  and  Rivera  Streets, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^6— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in    amount  $1,643.01, 
being  the  credit  difference  between  estimated  certified  con- 
tract and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $1,776.17,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  422,  Laying  of  Water  Mains  in 
40th,  41st,  45th  Avenues  and  Pacheco  Street • 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^7— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  '  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and.  herebv  reauests  the  Controller  to  draw- 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 

Non-litigated  settlements 
Charles  W.  Alderman 
Rose  Beattie 

Samuel  Bell,  dba  Independent 

Cab  Co. 
David  W.  Chase 
Theoda  Payne  and  Villa  Payne 

Lester  R.  Stolberg 
George  M.  Anderson  and  Hames 

N.  Anderson 

Pearl  Paquin 
John  D.  Reeves 
Kenneth  Af  Hime  and  Gladys 

Hime 

Jean  Hime,  a  minor 
Regina  M.  Ward 

Litigated  settlements 
Hartford  Fire  Insurance  Co. 
Kentner  Truck  Lines 
James  E.  Lvma 


Date  of  Accident  Settlement 


February  12,  1947  $  500.00 

April  4,  1947  256.75 

February  25,  1947  189.06 

June  10,  1947  164.93 
February  3,4*5  or 

1946  200.00 

February  25,  1947  225-00 

July  4,  1947  835.OO 

April  11,  1947  562.60 

May  31,  1947  526.20 

April  26,  1947  1,025.00 

"  1,500.00 

July  6,  1947  1,800.00 

April  7,  1945  275.00 

January  10,  1945  995. 00 

February  24,  1945  3. 000.00 

$12,054,54 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^8— 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to, 
The  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers,  mem- 
bers or  employees,  the  contract  for: 

Alterations  on  Fifth  Floor  or  the  San 
Francisco  Water  Department  Building 
425  Mason  Street-San  Francisco  Water 
Department  Specification  451 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Bert  Construction  Co.,  34&  Irvington 
Street,  San  Francisco 

it  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Fourteen  Thousand  Two  Hundred  Thirty-Eight 
Dollars  ($12,238.00),  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion    of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke9  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^Q~ 

WHEREAS '  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
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authorizes  the  execution  of  the  same  as  follows: 


To:    Pacific  Gas  and  Electric  Company-245  ^a^e^  Street, 
San  Francisco  6  California: 

Permit  to  occupy  a  portion  of  the  San  Francisco  Water  De- 
partment Department's  property  known  as  Parcel  31,  San  Mateo 
County  Lands  for  pole  line  extension,  said  pole  line  commencing 
approximately  53°  teet  westerlv  of  Skyline  Boulevard  at  highway 
station  286*90  and  extending  approximately  1703  feet  northerly 
to  the  Byrnes  Store  Quarry  located  approximately  one-half  mile 
westerly  of  Upper  Crystal  Springs  Dam. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  signed  by  Commissioners 
Plant,  Kohnke  and  Del  Carlo  on  July  21,  1947  was  ratified. 

—RESOLUTION  NO.  834O- - 

RESOLVED    That  Municipal  Railway  Budget  Estimated  for  the 
fiscal  year  1^47-1948  be,  and  the  same  are  hereby  amended  as 
follows: 

Appropriation  No.  Increase  Decrease 

765-IIO-99- Permanent  Salaries  $  2,614. 

765- 1 30- 99- Wa  ge s  ( Hi  s  c . Empl ys ) $231 , 509 . 

"  Pltfrm  "  860,554-  1,092.063, 
765-135-99-Sick  Leave-Per  Diem  20,000. 
765-815-99-Misc.  Insurance  43,000. 
765-860-99-Pen.  &  Ret.  Allwce.  32.II4. 

1,189,791. 

765-130-99-Wages  (Platform  Emplys. )  733,054* 
765-231-99-Heat-Light  &  Power  40,000. 
765-400-OO-Eauipment  46, 750 . 

765-004-99-Passenger  &  Damage  Claims  100,000. 
765-913-56-Reconstruction  &  Replacement  354,073. 
765-990-OO-Surplus  Fd. Charter  Sec, 127  15,021. 
2990  Unappropriated  Balance  of 

Funds  210. 89^. 

From:  ©1,499,791. 

465-5°°-99~6""Crossover  on 

4th  Street,  $4,750, 
465-500- 997-C onne c t- 
ing  curve-4th  & 
Mission  13.300. 
665-50O-OO- Impvts.  to 
Kirkland  Yd. Garage  192,843, 
Less  Decrease  in  Estimate  of  Revenue  ^10.000, 

$l,ig9P79i'4iTi89y79i. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  8jAl~ 


RESOLVED'  That  N.  a.  Eckart,  General  Manager  and  Chief 
Engineer  of  tfte  San  Francisco  Water  Department,  be  and  he  is 
hereby  appointed  as  Acting  Manager  of  Utilities  during  the 
vacation  absence  of  James  H.  Turner,  Manager  of  Utilities, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Allotment,  in  amount  $4,037»5°» 
under  Appropriation  No.  766-III-OO,  in  amount  $2,125.00,  and 
under  Appropriation  No.  766-112-00,  in  amount  $1,912,50,  to 
provide  funds  for  payment  of  overtime  and  permanent  salaries 
for  three  momths  period  ending  September  3°»  1947* 

Water  Department  Request  for  Intra-Fund  Transfer,  in  amount 
$28.08,  from  Appropriation  No.  766-200-00-C ont ra c t ua 1  Services, 
to  credit  of  Appropriation  No*  733-237-66,  to  provide  for  de- 
ficiency in  appropriation  for  scavenger  service. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$90.79,  from  Appropriation  No.  765-50O-OO,  to  credit  of  Appro- 
priation No.  765-500-26,  to  provide  additional  funds  for  cer- 
tification of  modification  of  Contract  No,  270-Stockton-Fourth 
Street  Extension. 

Lt.  Comnander  Donald  Mark  Kable  and  C.  P,  0.  A,  B.  Doyle  of 
the  United  States  Navy  appeared  before  the  Commission  express- 
ing appreciation  of  the  Commission's  aid  in  furthering  re-  :. 
cruiting'  f or .the  Navy. 


THEREUPON  THE  MEETING  ADJOURNED, 


—RESOLUTION  NO.  8^2— 


Secretary 
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MINUTES 


PUBLIC  U  TILITIES  COMMISSION 


596th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  28, 

1947. 


Present:      Commissioners  Lloyd  S.  Ackerman,  W.  I.  Kohnke  and 
Daniel  P.  Del  Carlo. 

Vice  President  Lloyd  S.  Ackerman  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  595th  regular  meeting  of  the 
Commission  held  July  21,  1947  were  approved* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^— 

WHEREAS,  Municipal  Railway  Contract  No.  234-For  Altera- 
tions to  Store  Room- Twenty-fourth  Street  Garage,  William 
Martin  and  Son,  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
February  1,  1947;  and, 

WHEREAS,  the  Contractor  experienced  unavoidable  delays  be- 
cause of  inability  to  obtain  delivery  of  materials  entering 
into  the  contract;  and, 

WHEREAS 9  said  Contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  167  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  Contract  No.  234  and  liqui- 
dated damages  for  the  resulting  days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^44-- 

RESOLVED,  That  all  non- civil  service  appointments, 
temporary  appointments  and  removals  made  by  the  Manager  of 
Utilities  for  the  month  of  June,  1947,  be  and  the  same  are 
hereby  approved;  and, 

BE  IT  FURTHER  RESOLVED ,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Controller  and  the 
Civil  Service  Commission, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^p~ 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Municipal  Railway  Contract  No.  286-Raising  the 
Tracks  on  Presidio  Avenue  at  Bush  Street 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of    San  Francisco,  be  and  the  same    is  hereby  awarded 
to: 

A.  D.  Schader  Company,  144  Spear  Street,  San 

Francisco 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  afresaid,  at  #5,245.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  in  Appropriation  No. 
65-925-50-74* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUT  ION  NO.  8^6— 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
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agencies  including,  although  not  limiting  the  restrictions  to, 
The  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  of  employees,  the  contract  for: 

Replacing  Stone  Dam  Aqueduct  Section  1,  in  San 
Mateo  County,  San  Francisco  Water  Department 
Specification  No.  456 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and  , 
County  of  San  Francisco,  be  and  the  same  is  herebv  awarded  to 

Metropolitan  Construction  Company,  111  New 
Montgomery  Street,  San  Francisco 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  One  Hundred  Thirty-Four  Thousand  Three 
Hundred  Eighty-Four  Dollars  Fifty  Cents  ($134,384,50),  said 
sum  being  the  total  price  for  the  lowest  bid  submitted  on  the 
basis  hereinabove  stated. 

AND  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commission  er 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^7— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Surfacing  Roadways  at  Moccasin,  Priest 
and  Early  Intake  (Hetch  Hetchy  Water 
Supply  Contract  No.  193) 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Beerman  and  Jones-Sonora,  California 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
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work  aforesaid,  under  the  combination  of  Propositions  AB&C, 
$12,006.50,  said  sum  being  the  total  price  for  the  lowest 
bid  submitted  on  the  basis  hereinabove  stated. 


at 


And  all  other  bids  for  the  above-mentioned  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  Hetch  Hetchy 
Maintenance  Fund-Appropriation  No,  768-212-03. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^48— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settle- 
ments, as  follows: 


Claimant 

Non-litigated  settlements 
Ferdinand  Aiello 
Christine  Jones 
Kathryn  E.  Lugo 
Nell  M.  Sweeney 
Louis  Sanchez 

Litigated  settlements 
John  H.  Wintersteen 
Consuello  Gayon 


Date  of  Accident  Settlement 


June  29,  1947 
October  22 ,  1946 
March  8,  1947 
June  6,  1947 
January  4,  1947 


January  13,  1947 
January  20,  194b 


141-35 

500.00 

132.50 
150.00 
550.00 


500.00 
600.00 


BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No,  8315,  adopted  July  14,  1947,  be 
and  the  same  is  amended  as  follows: 

As  Approved-Resolution  No.  8315-1262.55 
Amended  296,55 


^4.00 


$2,607.85 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8349— 


RESOLVED    That  this  Commission  hereby  requests  the  Board 


-5515- 


of  Supervisors  to  accept  deeds  from  the  following  named  par- 
ties to  certain  lots  in  San  Mateo  County,  required  for  the 
Sunset  Supply  Line,  and  that  the  sums  set  forth  opposite  their 
names  be  paid  for  said  land,  payable  from  Appropriation  No. 
66-971-59. 

Thomas  J.  Callan  and  Bridgie  E.  Callan  $1,000.00 
Lots  13  and  14  and  portion  of  LotJ.2, 
Block  8- "The  Seventy  Five  Dollar  Lot 
Homestead  Association'7. 

Assunta  Olcese  and  Vhrie  Andreazzi  2,000f00 
Lots  35,  36,  37  and  38,  Block  8- 
"The  Seventy  Five  Dollar  Lot  Homestead 
Association", 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^50— 

RESOLVED,  That  that  portion  of  Resolution  No.  8086, 
adopted  March  24,  1947,  approving  settlement  of  claim  of 
Joseph  M.  Mc  Kaig  v  Municipal  Railway  in  amount  $850^00  be 
and  the  same  is  hereby  amended*  approving  settlement  in  amount 
14*250,00. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^1— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Division  Request  for  Additional  Allotment,  in 
amount  $2,935,00,  under  App  ropriation  No.  768-20O-OI,  to  pro- 
vide for  unusual  expenditures  for  contractual  services  during 
the  summer  months. 

Hetch  Hetchy  Division  Request  for  Allocation. of  Funds,  in 
amount  $350.00,  under  Appropriation  No.  68  -925-OI-67,  Replace- 
ment Fund,  to  provide  for  replacement  of  two  electric  ranges 
at  Moccasin. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8352— 
RESOLVED,  That  in  accordance  with  the  provisions  of 
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Charter  Amendment  No,  119.1,  this  Commission  approves  and  here- 
by authorizes  payment  of  balance  due  Market  Street  Railway 
Company,  for  the  period  ending  June  30,  1946. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^~ 

RESOLVED    That  this  Commission  approves  the  terms  and 
conditions  of 'Airport  Revocable  Permit  and  authorizes  the 
execution  of  the  same  as  follows: 

To:    American  Airlines: 

Permit,  effective  August  1,  1947,  to  occupy  and  utilize 
that  portion  of  San  Francisco  Airport  Property,  indicated  on 
Drawing  DA  10526-Permit  Area,  No.  1,  covering  the  following: 

Area              Charge  Per  Sq.       Amount  per 
Property   Sq  .  Ft .   Foot  per  Yr.   Year:  

Unpaved  area        8,757  $0,005  $  43-78 

Paved  area  39, 119  0,05  L3SLl25 

$  2,039.73 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8354— 

RESOLVED    That  this  Commission  approves  the  terms  and 
conditions  of 'Airport  Revocable  Permit  and  authorizes  the 
execution  of  the  same  as  follows: 

To:    National  Skyway  Freight  Corporation: 

Permit,  effective  August    1,  1947,  to  occupy  and  utilize 
that  portion  of  San  Francisco  Airport  property,  indicated  on 
Drawing  DA  10526-Permit  Area,  No,  1,  covering  the  following: 

Area  Charge  per  Sq,  Amount  per 

Property  Sq.  Ft.  Ft.  per  Year   Year  

Unpaved  area    11,383  $  0.005  $  56.91 

Paved  area       39,370  O.05  1.Q&8.50 

$2,025.41 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7543, ad opted 
July  S'5,  194k  ^e  anc3        same  is  hereby  rescinded. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO. 

RESOLVED '  That  this  Commission    approves  the  terms  and 
conditions    of  Airport  Revocable  Permit  and  authorizes  the 
execution  of  the  same  as  follows: 

To:    Slick  Airways,  Incorporated: 

Permit,  effective  August  1,  1947,  to  occupy  and  utilize 
that  portion  of    San   Francisco  Airport  property,  indicated 
on  Drawing  DA  10526-Permit  Area  No.  1,  covering  the  following: 

Area                 Charge  per  Sq.       Amount  per 
Property  St. Ft,  Ft.  per  Year  Year 

Unpaved  area        14,650  $  O.OO5  $  73*25 

Paved  Area  39,391  .05 

$2,042.80 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7545  adopted 
July  15,  1946  be  and  the  same  is  hereby  rescinded. 


THEREUPON  THE  MEETING  ADJOURNED, 


5518 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


597th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  4, 

1947- 

**************************************** 


Present:       Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman 
and  W,  I,  Kohnke 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  596th  regular  meeting  of  the 
Commission  held  July  28,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^6— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE, . BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    The  City  of  Burlingame,  San  Mateo  County, 

Permit  to  occupy  a  portion  of  the  San  Francisco  Water  De- 
partment's land  known  as  "Parcel        Sar^  Mateo  County  Lands", 
for  the  purpose  of  constructing  and  maintaining  an  8"  pipe  line 
thereon,  said  portion  being  a  strip  of  land  10"  in  width,  ex- 
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tending  from  a  point  10f  southeasterly  measured  along  said 
Citv  property  line  f ronf  the  most  westerly  corner  of  the  Hills 
Water  Company  Reservoir  Lot  and  extending  northwesterly 
approximately  267'  to  the  junction  of  the  Hills  Water  CompanyTs 
10r  right  of  way  and  the  said  San  Francisco  Water  Department's 
property  line. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^7— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and  Final 
Payment,  in  amount  $3,792.99,  in  favor  of  Pacific  Pavements  Co. 
Ltd.,  under  SFWD  Contract  No.  430-Repavlng  street  and  sidewalk 
openings  where  paving  has  been  removed  for  Water  Department- 
Fiscal  Year  1946-1947. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^8— 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  reouests  the  Controller  to  draw 
warrants  in  payment  of  claims  against  said  San  Francisco  water 
Department,  as  follows: 

Claimant  Date  of  Accident  Settlement 

Belmont  Golf  Fairways 
(T.D.Gilpin  and  Austin 

Davis)  May  2,  1947  $  450.00 

Everett  Mussio  May  2,  1947  I39.OO 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^9— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  therof ,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  reouests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
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in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 


Date  of  Accident  Settlement 


Non-litigated  settlements 
Abbey  Rents 
Warren  Ingram 
Luciano  La  Rocca 
Beatrice  Martin 
Nathan  I.  Mitzman 
Nealv  B.  Waller 


June  20,  1947 
July  3,  1947 
April  12,  1947 
March  6,  1947 
April  29,  1947 
June  3,  1947 


350,00 
200,00 
300 , 00 
150.00 
300.00 
200.00 


Litigated  settlements 
David  B,  Cantwell 
A.  Carlisle  Co. 
Anne  E.  Nolte 


August  27,  1945 
March  20,  1946 
October  11,  1945 


800.00 
200,00 
7,000.00 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 


RESOLVED 9  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to, 
The  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  there- 
with, no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for 


a  publio  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth    in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San   Francisco,  be  and  the  same  is  hereby  awarded  to 


it  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Six  Hundred  Sixty-Seven  Thousand  Two  Hundred 
Eighty-Nine  Dollars  ($667,289.00)  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

AND  ALL  other  bids  for  the  above  described  work  are  hereby 
rejected. 


--RESOLUTION  NO.  8^60— 


Construction  of  the  6o??  Sunset  Supply  Line-Colma 
to  Sunset  Reservoir-San  Francisco  Water  Department 
Specification  No.  452 


M  &  K  Corporation 
200  Financial  Center  Bldg*,  San  Francisco 
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On  motion  of  Commissioner  Ackernan,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  8^6l — 


RESOLVED'  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government,  or  any  of 
its  agencies  including,  although  not  limiting  the  restrictions 
to,  The  United  States  Civilian  Production  Administration,  and 
in  the  event  the  contract  may  be  found  to  be  in  conflict  there- 
with, no  liability  shall  attach  to  the  City  and  County  of 
San   Francisco,  Public  Utilities  Commission  or  any  of  its 
officers,  members  of  employees,  the  contract  for 


Replacing  Diversion  Plume  at  San 
Mateo  Dam  No,  2,  San  Mateo  County, 
San  Francisco  Water  Department 
Specification  No,  423 


a  public  work  to  be  performed    on  the  basis  of  the  unit 
prices  submitted  and  regularly  on  file  for  the  estimated 
ouantities  of  work  to  be  performed  as  set  forth  in  the  re- 
lated specifications,  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  be  and  the  same  is 
hereby  awarded  to 


Metropolitan  Construction  Company 
111  New  Montgomery  Street,  San 
Francisco,  California 


it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Forty  Three  Thousand  Nine  Hundred  Thirty 
Dollars  ($43,930.00)  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^62— 


RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract,  under 
AirportfContract  No.  94-Cons true ting  40OO  Volt  Electric  Power 
Circuit  at  the  San  Francisco  Airport,  contractor,  Petersen 
Engineering  Co.,  covering  the  following: 

(1)  Furnish  cross-arm  and  hardware,  remove  existing 
fuse  cutouts  and  install  crossarm  and  fuse  cut- 
out on  existing  pole  located  near  manhole  N24 

(2)  Install  one  additional  pole  guy  and  anchor  as 
specified  under  Item  9  of  said  contract 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8foV- 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco, in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to-wit: 

Constructing  A  Street  Lighting  System  On  Third 
Street  From   Custer  Avenue  To  Bayshore  Boulevard 
Bureau  Of  Light,  Heat  And  Power  Contract  No.  53 

be  and  the  same  is  hereby  awarded  to  Abbett  Electric  Company, 
the  lowest  regular  and  responsible  bidder  for  the  sum  of 

329, 586. 00 ♦ 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation  No. 
763-530-14, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^64 — 
RESOLVED    That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  ordinance,  authorizing  and  directing 
the  Director  of  Property  to  receive  tenders  at  public  auction 
for  the  sale  of  a  portion  of  the  Ravenswood-Belmont  Right  of 
V&y  Strip, northwest  of  Redwood  Creek,  San  nateo  County,  con- 
taining approximately  11. 50  acres. 


$70.00 
65,00 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^65— 

RSSOLVED'  That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
$12,006.50,  under  Appropriation  No.  768-212-03,  to  provide  for 
certification  of  HHWS  Contract  No.  193-Surf acing  Roads  at 
Moccasin,  Priest  and  Early  Intake. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
#6,336,00,  under  Appropriation  No,  768-200-01-1,  to  provide 
for  (1)  Gunite  Cherry  Canal-$4,8oo,00;  (2)  Repair  Wood  Stave 
Pipe  and  Structure,  Intake-$2,400.00;  (3)  Brushing  Property 
Lines  at  Moccas  in-$l , 250 .00 . 

Bureau  of  Light,  Heat  and  Power  Request  for  Allotment,  In 
amount  $805.00,  under  Appropriation  No.  763-400-00,  to  Provide 
for  purchase  of  budgeted  equipment. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
55,912,64,  from  Appropriation  No.  765-50O-OO,  to  credit  of 
Appropriation  No.  7&5-500-22,  to  provide  for  payment  of  Use 
Tax  on  16  Trolley  Coaches  purchased . 

Water  Department  Reouest  for  Allotment,  in  amount  $4,875-00, 
under  Appropriation  No.  766-813-OI,  to  provide  for  payment  of 
Automobile  Insurance  premiums. 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$750.00,  under  Appropriation  No.  766-804-OO,  to  provide  for 
damage  claims  in  process  of  payment. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^66— 

RESOLVED'  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Recommendation  for  Contract  Payment,  in  amount  $7,200,00,  in 
favor  of  Wellnitz  and  DeNarde,  under  Municipal  Railway  Contract 
No.  268-Cons true ting    Central  Receiving  Room  in  Geary  Carhouse, 

Recommendation  for  Contract  Payment,  in  amount  $7*096.43,  under 
Municipal  Railway  Contract  No.  2  62,  Constructing  a  Trolley 
System  for  the  Union  Street  Trolley  Coach  Line,  contractor, 
Abbett  Electric  Co. 
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Recommendation  for  Contract  Payment,  in  amount  $l8, 000,00,  in 
favor  of  Eaton   and  Smith,  under  Municipal  Railway  Contract 
No.  270- Cons true ting  the  Stockton-Fourth  Street  Connection. 

Recommendation  for  Contract  Payment,  in  amount  $2,8o8.00, 
under  Municipal  Railway  Contract  No.  252-Electric  Wiring  in 
Bay  N  0.  4-Geary  Carhouse,  contractor,  Edward  W.  Scott  Elec- 
tric Company. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
trollers certification  of  Bureau  of  Light,  Heat  and  Power 
modification  of  contract  No.  49,  in  amount  $51.70,  contractor, 
Abbett  Electric  Co.,  covering  the  following: 

Additional  cost  due  to  changing  11  specified  Westinghouse 
AK-10  Cat,  #1220-914  luminaires  to  11  Westinghouse  AK-10  Cat. 
#13?4-474  luminaires. 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  Resolution  No.  8353,  adopted  July  28,  1947, 
granting  revocable  permit  to  American  Airlines  to  occupy 
unpaved  and  paved  areas  at  the  San  Francisco  Airport,  at  an 
annual  rental  of  $2,039.73*  which  amount  is  a  mathematical 
error,  be  and  the  same  is  hereby  amended  to  provide  for  an 
annual  rental  of  $1,999.73. 


—RESOLUTION  NO.  8^67 — 


— RESOLUTION  NO.  8^68— 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

598th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  11, 
1947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  597th  regular  meeting  of  the 
Commission  held  August  4»  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^69-- 

RE SOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains 
and  services,  subject  to  all  laws,  rules,  regulations  and 
provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
The  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  Citv  and  Count v  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for 

The  Laying  of  6- Inch  and  8- Inch  Cast  Iron 
Mains  in  San  Bruno  Avenue  and  Goettingen 
and  Dublin  Streets-San  Francisco  Water 
Department  Specification  No,  457 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the    estimated  Quantities 
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of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

The  San  Francisco  Water  Department 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Six    Thousand  Three  Hundred  Fifteen  Dollars 
Fifty  Cents  ($6,315.50),  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

AND  BE  IT  FURTHER  RESOLVED ,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessarv  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^70— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Onager  of  Utilities,  the  contract  for 

Dredging  Channel  and  Installing 
South  Drainage  Gates  at  San  Fran- 
cisco Airport-Airport  Contract 
No.  98 

a  public  work  to  be  performed,    on  the  basis  of  the  unit 
prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  related 
specifications,  for  the  Public  Utilities  Commission  of  the 
City  and  County  of    San  Francisco,  be  and  the  same  is  hereby 
awarded  to: 

A.  S.  Dutra-255  California  Street, 
San  Francisco, Calif ornia 

he  being  the    lowest  regular  and  responsible  bidder  for  the 
work  afaresHldjat  ^17,450.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected . 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  No.  96-91I-OO0 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted-Commissioner 
Ackerman,  not  voting: 


— RESOLUTION  NO.  8^71— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  reouests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settlements, 
as  follows: 


Claimant 

Non-litigated  settlements 

Nina  M.  Fry 

Cleone  Manthei 

Fred  Wm.  Forster,  a  minor 

Yellow  Cab  Co. 

Eric  J,  Mortimer  and  General 

Ins.  Corp.  Ltd* 
Vera  P.  Mortimer,  a  minor 
Gloria  M.  Silva 
Elsie  D,  Farr 
Mary  E.  Quinlan 


Date  of  Accident  Settlement 


January  4,  1947  $ 
April  5,  1947 
May  30,  1945 
October  12,  1945 

August  13,  1946 

March  30,  1947 
February  2,  1947 
January  21,  1947 


150,00 
256 . 50 
150.00 
291.15 

564.31 
55O.OO 
000,00 
2,250.00 
3,500.00 


Litigated  settlements 
Carleton  Champion,  Jr. 
Firemen's  Insurance  Co, 

Newark,  Nt  J. 
Bernard  Fregoso 
Margery  H.  George 
Ellis  K.  Price 
Velma  F.  Salo 


of 


September  6,  1946  300.00 


April  15,  1945 
August  28,  1946 
January  12,  1947 
December  16,  1946 
October  12,  1945 


135.00 
500,00 
178.24 

117-37 
600 . 00 


,742-57 


On  motion  of  Commissioner  Ackerrran,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^72— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  hereby  approves  Certificate  of  Acceptance  and  Final  Pay- 
ment, in  amount  $1, 246,36,  in  favor  of  Patrick  R.  Kelley,  under 
Airport  Contract  No.  90-Cons true ting  Sewers  at  San  Francisco 
Airport, 
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On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8T7>- 

RESOLVED 9  That  that  portion  of  Resolution  No,  8281, 
adopted  June  30,  1947,  requesting  the  Board  of  Supervisors  to 
accept  deeds  from 

John  Dennis  and  Adele  Dennis  $  500,00 

Lot  1-Block  7,  Seventy  Five  Dollar  Lot  Homestead 
Association, 

Arthur  R.  Haskins  1,500,00 
Lots  2,  47  and  48,  Block  7-Seventy  Five  Dollar 
Lot  Homestead  Association. 

Frank  Xavier  Sutter  and  Lena  Sutter  700,00 
Easements  over  Lots  9  and  10-Biock  20-Lands  of  the 
Schoolhouse  Homestead  Association-lst  Township 

be  and  the  same  is  hereby  rescinded,  said  parcels  of  land  not 
being  needed  for  the  Sunset  Supply  Line,  inasmuch  as  the  Joint 
Highway  District  No.  10  has  granted  permission  to  the  City  to 
construct  the  pipe  line  in  a  portion  of  Junipero  Serra 
Boulevard, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^74— 

RESOLVED,  That  this  Commission  hereby  requests  the  ffe'yor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $53»5OC>'00»  from  Municipal 
Railway  Land  Purchase  Fund,  to  credit  of  Appropriation  No,  765- 
TO-^O-Purchase  Payment-Market  Street  Extension,  to  provide 
for  payment  to  said  I^ferket  Street  Railway,  the  proceeds  from 
the  sale  of  the  Haight  Street  Property;  and, 

BE  IT  FURTHER  RESOLVED,  That  upon  approval  of  said  ordi- 
nance, the  Controller  be  and  he  is  hereby  requested  to  draw 
warrant  in  favor  of  said  Market  Street  Railway,  the  proceeds 
from  sale  of  said  Haight  Street  Property. 

On  motion  of  Commissioner  Ackerman,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^/5— 
RESOLVED'  That  this  Commission  approves  Recommendations 
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for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  115,898.18,  in  favor  of  Fred  J. 
Early,  Jr.  Co.  Inc.,  under  SFWD  Contract  No.  436-Construct ion 
of  Irvington  Pump  Station. 

Contract  Payment,  in  amount  $13,419.80,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  453-Laying  of  6ft  Cast  Iron 
and  8??  Transite  Mains  in  Sunset  and  Parkside  Districts. 

Contract  Payment,  in  amount  $12,969.27,  in  favor  of  E.  J. 
Tobin,  under  SFWD  Contract  No.  449-Laying  l6ff  Cast  Iron  Mains  in 
Third  Street  to  Pier  No.  92. 

Contract  Payment,  in  amount  $15,570.00,  in  favor  of  Adam  Arras 
and  Son,  under  Municipal  Railway  Contract  No.  278-Installing 
Bus  Lifts  and  Pavement-24th  Street  G-arage. 

Contract  Payment,  in  amount  $555,870.15,  in  favor  of  fruy  F. 
Atkinson,  under  Airport  Contract  No.  93-Airport  Extension  Fill, 
Drainage  Work  and  Related  Construction  at  San  Francisco  Air- 
port. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^76— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  Certification  of  the  following: 

Bureau  of  Light,  Heat  and  Power  Request  for  Allocation  of 
Funds,  in  amount  $31,000.00,  under  Appropriation  No.  763-53°- 
34,  to  provide  for  street  lighting  construction  on  Seventh 
Street-Mission  to  Townsend;  in  amount  $16,000.00,  under  Appro- 
priation No.  7^3""53°~4°i  to  Provide  for  street  lighting  con- 
struction on  Anza  Street,  :l^rket  to  Masonic. 

Bureau  of  Light,  Heat  and  Power  Request  for  Allotment,  in 
amount  $247.50,  under  Appropriation  No.  763-Hl-OO,  being 
first  quarter  allotment  for  overtime  allowance. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
$2,048,00,  to  provide  for  pavment  of  overtime  allowance  and 
holiday  pay-first  ouarter,  Power  and  Water  Divisions. 

Airport  Request  for  Allocation  of  Funds,  in  amount  $649.50, 
under  Appropriation  No.  64-925-15*  tio  provide  for  removal  of 
fence  in  United  Air  Lines  area  and  installing  it  in  Pan- 
American  Area, 
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Water  Department  Request  for  Additional  Allotment,  in  amount 
$145,000,00,  under  Appropriation  No.  766-50O-OO,  to  provide 
additional  funds  for  certification  of  SFWD  Contract  No,  452~ 
Construction  of  6o??  Sunset  Supply  Line. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^77 — 

WHEREAS,  the  time  allowance  for  performance  of  Bureau 
of  Light,  Heat  and  Power  Contract  No,  47-For  Constructing  a 
Street  Lighting  System  on  Fell  Street,  Baker  Street  to  Stanyan 
Street,  H.  C.  Reid  and  Co.,  contractor,  as  originally  fixed 
under  the  terms  of  the  contract  expired  March  15,  194r7»  and 
as  extended  160  days  under  Resolution  No.  8081  of  March  24,  1947 
will  expire  on  August  22,  1^47;  and, 

WHEREAS '  due  to  uncertainty  as  to  the  date  on  which  the 
Pacific  Gas  And  Electric  Co.  will  be  able  to  ma&e  the  final 
test  required  under  the  terms  of  the  contract,  the  Contractor 
desires  an  additional  extension  of  time  within  which  to  com- 
plete the  work: 

NOW,  THEREFORE ,  BE  IT  RESOLVED    That  this  Commission  ex- 
tends for  a  further  period  of  30  calendar  days  from  August 
22,  1947 »  ttle  time  for  completion  of  work  under  Contract  No. 
47  and  liquidated  damages  on  account  of  delay  a  re  hereby  waived. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^78— 

WHEREAS,  serious  failures  in  the  concrete  taxiway  and 
ramp  loading  areas  adjacent  to  the  Airport  passenger  terminal 
building,  necessitates  limiting  the  use  of  said  concrete  ramp 
and  taxiway  to  aircraft    weighing  less  than  3°»000  pounds;and 

WHEREAS,  aircraft  weigh'  ing  more  than  30,000  pounds  in- 
cludes most  of  the  aircraft  operated  by  the  T.W.A,  American 
AirLines,  United  Air  Lines  and  Western  Air  Lines,  and  these 
companies  have  been  assigned  an  area  of  operation  on  the 
southwest  portion  of  the  Airport;  and, 

WHEREAS    to  properly  safeguard  the  lives  and  property  of 
air  carrier  passengers  and  employees  it  is  necessary  to  pro- 
vide temporary  lighting  facilities  and  other  safeguards  such 
as  proper  signs  and  markings  in  the  newly  assigned  area  of 
operation: 
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NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  in  consonance  with 
Section  46,  Chapter  10,  Article  2  of  the  Municipal  Code, 
this  Commission  hereby  declares  that  an  actual  emergency 
exists  in  that  the  new  assigned  area  of  operation,  without 
adequate  lighting  facilities  and  other  safeguards  as  to  signs 
and  markings,  constitutes  a  serious  hazard  and  threat  to 
lives  and  welfare  of  passengers  and  planes  operating  from 
said  Airport,  and  the  Manager  of  Utilities  be  and  he  is  here- 
by directed  to  install  temporary  facilities  for  lighting, 
markings  and  signs  in  the  assigned  area  of  operation;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
recmested  to  certify  necessary  funds,  in  an  estimated  amount 
of  $75°«°°t  to  provide  for  installation  of  said  temporary 
facilities. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimouslv: 

--RESOLUTION  NO.  8^79 — 

RESOLVED,  That  this  Commission  hereby  appoints  Hyde 
Forbes,  Consulting  Engineer  Geologist,  to  make  a  reconnais- 
sance and  study  of  geological  faults  in  the  vicinity  of  the 
proposed  Bay  Division  Pipe  Line  No,  3  around  the  south  end 
of  San   Francisco  Bay  and  submit  written    report  and  maps  of 
same,  keeping  the  Water  Department's  engineer  informed  of 
the  findings  as  his  work  proceeds, *at  a  fee  of  Fifty  ($50,00) 
Dollars  per  day  for  services  rendered,  the  total  of  such 
services  not  to  exceed  Twelve  Hundred  Fifty  ($1,250,00) 
Dollars,  all  in  accordance  with  the  terms  of  an  agreement  In 
appropriate  form  to  be  entered  into  by  and  between  the  Com- 
mission and  said  Hyc'e  Forbes. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves  and 
hereby  reouests  the  Controller's  certification  of  Request  for 
Allocation  of  Funds  No.  887,  in  amount  $1,250,00  to  cover. 

On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^8p— 

WHEREAS,  an  Airport  transformer  has  burned  out  affecting 
the  lighting,  power  and  communications  operations  of  the 
major  air  line  carriers  at  the  San  Francisco  Airport;  and, 

WHEREAS,  said  transformer  failure  forced  said  major  air- 
line carriers  to  suspend  operations,  pending  restoration  of 
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electric  service,  said  suspension  being  in  accordance  with 
C.  A.  A.  regulations;  and, 

WHEREAS,  restoration  of  said  electric  service  is  of  such 
an  emergency  that  time  will  not  permit  of  the  preparation  of 
plans  and  specifications  and  the  calling  of  bids  under  public 
contract: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That    in  consonance  with 
Section  46,  Chapter  10,  Article  2  of  the  Municipal  Code, 
time  not  permitting  of  the  calling  of  bids  under  public  con- 
tract for  restoration  of    electric  service  to  affected  areas 
of  the  San  Francisco  Airport,  to  minimize  loss  of  revenues  to 
the  City  and  Counts  of  San  Francisco  through  suspension  of  air 
line  operations  and  to  provide  for  the  welfare  of  the  public 
using  air  line  facilities  operating  from  said  San  Francisco 
Airport,  this  Commission  hereby  declares  the  existence    of  an 
emergency,  and  the  Manager  of  Utilities  be  and  he  is  hereby 
directed  to  take  such  steps  as  are  necessary  to  provide  for 
normal  restoration  of  electric  service  to  affected  areas  of 
said  Airport;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  to c ertif y  Allocation  of  Funds,  in  estimated  amount 
$1,200.00,  to  cover  cost  of  said  restoration  of  electric 
service. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED t  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Request  for  Allo- 
cation of  Funds,  in  amount  $174,250.00,  under  Appropriation 
No.  65-025-OO-229,  to  provide  for  Replacement  Job  No.  176Q- 
Re ola cement  and  relocation  of  tracks,  overhead  construction, 
noles  and  feeders  on  Geary  Street  between  Broderick  Street  and 
Masonic  Avenue,  in  connection  wth  Geary  Street  widening. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  6^8i — 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


599th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  l8, 
1947. 
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Present:  Commissioners   Lloyd  S,  A eke man,  W.  I,  Kohnke, 
Daniel  P.  Del  Carlo  and  Thomas  G.  Plant 

Vice  President  Lloyd  S,  Ackerman  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  59^th  regular  meeting  of  the  Com- 
mission held  August  11,  1947  were  approved * 

On  motion  of    Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^82— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  Countv  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wit: 

CONSTRUCTING  A  STREET  LIGHTING  SYSTEM  ON 
CLIPPER  STREET  EXTENSION- DOUGLASS  STREET 
TO  PORTOLA  DRIVE-BUREAU  OF  LIGHT,  HEAT  AND 
POWER  CONTRACT  NO.  54 

be  and  the  same  is  hereby  awarded  to  H.  C.  Reid  &  Co.,  the 
lowest  regular  and  responsible  bidder,  for  the  sum  of  $11,750*00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  under  Appropriation  No- 
763-530-20. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  fcfc— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  Countv  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

CONSTRUCTING  PITS  AT  MARIPOSA  YARD 
MUNICIPAL  RAILWAY  CONTRACT  NO.  285 

be  and  the  same  is  hereby  awarded  to  Adam  Arras  and  Son,  116 
New  Montgomery  Street,  San  Francisco,  they  being  the  lowest  reg- 
ular and  responsible  bidder  therefor  at  the  lump  sum  price  of 
$13,625,00, 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  in  the  Municipal  Railway 
Operating  Fund ♦ 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^84 — 

RESOLVED ,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  provi- 
sions of  the  United  States  Government  or  any  of  its  agencies 
Including,  although  not  limiting  the  restrictions  to,  The 
United  States  Civilian  Production  Administration,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith,  no 
liability  shall  attach  to  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission  or  any  of  its  officers,  members  or 
employees,  the  contract  for 

THE  LAYING  OF  12- INCH  CAST  IRON  MAIN 
IN  BELLA  VISTA  WAY  BETWEEN  AVOCA  ALLEY 
AND  MOLIMO  DRIVE-SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  NO.  458 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
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of  work  to  be  performed  as  set  forth  In  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco »  be  and  the  same  is  hereby  awarded  to 

Fred  T.  Fairey-l874-25th  Avenue 
San  Francisco 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Five  Thousand  Nine  Hundred  Seventy-Four  Dollars 
Thirty  Cents  ($5,974.30),  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

AND  BE  IT  FURTHER  RESOLVED ^  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^8^— 

WHEREAs,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County' of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Rose  A.  Lynch-501  Redwood  Avenue,  Redwood  City 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  Parcel  No.  2131(1),  as  described  in 
Hetch  Hetchy  records,  and  being  portion  of  Lot  1,  Block  1, 
Reese  Subdivision,  Redwood  City,  California,  for  gardening  pur- 
poses including  the  right  to  fence. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^86 — 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
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Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San   Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Ernest  Arata-1388  Geary  Street,  San  Francisco,  California 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bav  Division 
pipe  line  right  of  way,  parcels  numbered  2189  arid  2185  (III) 
as  described  in  Hetch  Hetchy  records,  said  portions  being  for 
the  purpose  of  constructing  and  maintaining  a  15T  roadway  from 
the  propertv  line  of  Whipple  Road,  as  realigned, "opposite 
County  Engineer  Station  123*60  and  running  northwesterly  and 
northeasterly  across  said  right  of  way  to  the  property  line  of 
said  party. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8387 — 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  reauests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  and  judg- 
ment, as  follows: 


Claimant 

Non-litigated  settlements 
William  J,  Barrett 
Rose  Lanwert 
Augusta  Renner 
Walter  A.  Robinson 
Golden  Rooney 
Lucille  Rouix 
Cornelius  F.  Rulison 
Forrest  Troutman 
Menefee  Williams 


Date  of  Accident  Settlement 


July  3,  194? 
December  12,  1946 
November  12,  1946 
July  7,  1947 
March  8,  1947 
April  25,  1947 
August  4,  1947 
October  1,  1946 
March  17,  1947 


ft 


500.00 
250.00 
250.OO 
350.00 
350,00 
450,00 
121.43 

137.74 
150.00 


Litigated  settlements: 
Ora  Nordin,also  known  as 

Ora  E.Ferguson 
Anna  Ostern 

Judgment: 

Eleanor  M.  Hotaling 


May  18,  I94S 
September  28,1945 


November  2,  1944 


2,125.00 
100.00 


5,112.00 
$7,896.17 


-5537 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^88 — 

RESOLVED f  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $46,77, 
being  credit  difference  between  certified  estimated  contract 
and  final  performance;  approves  Certificate  of  Acceptance  and 
Final  Performance  in  amount  $4, 959*73,  in  favor  of  William 
Martin  and  Son,  under  Municipal  Railway  Contract  No.  234- 
Alterations  to  Store  Room-24th  Street  Garage. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

♦♦RESOLUTION  NO.  8tf9»* 

RESOLVED,  that  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Modification  of 
Contract,  in  amount  $93.50,  in  favor  of  Eaton  and  Smith,  under 
Railway  Contract  No.  270-Constructing  the  Stockton-Fourth 
Street  Connection,  covering  cost  of  drilling  curved  rails 
delivered  to  site  undrilled. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^0— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupation  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company 

Permit  to  construct,  maintain  and  use  a    17  KV  electric 
power  transmission  line  across  the  CityTs  lands  in  Tuolumne 
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County,  California,  described,  as  follows: 

A  part  of  the  Hetch  Hetchy  Railroad  100  foot  right  of  way 
in  Tuolumne  County  at  the  following  locations:  The  SEi  of 
NEf  of  NWi,  the  NEi  of  SEi  of  NWi,  the  NWi  of  SEi  of  NWi  and 
the  SEi  of  SWi  of  NWi  of  Sec.  28,  T.  IS.,  R.  l8E.,  MDB&M;  the 
SWi  of  NEi  of  SWi  of  Sec.  29,  T.  IS. ,  R.  l8E.,  MDB&M;  the  NWi 
of  SWi  of  NWi  of  Sec,  33,  T.  1.  S.,  R.  17E.,MDB&M;  the  SEi  of 
NEi  of  NEi  of  Sec.  32,  T.  IS.,  R.17E.,  MDB&M;  and  the  SWi  of 
NEi  of  N  Wi  of  Sec.  30.  T.  IS.,  R.  17E. ,  MDB&M. 

A  part  of  the  Early  Intake  to  Moccasin  Creek  Electric 
Transmission  Line  right  of  way  in  Tuolumne  County  at  the 
following  locations:  The  SWi  of  SEi  of  NWi  of  Sec.  30,  T,  IS., 
R.  17E,,  MDB&M;  and  the  SWi  of  NEi  and  the  NWi  of  SEi  of  Sec. 
25,  T.  IS.,  R.  l6E., MDB&M. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Qjftl— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrant,  in  amount  $334»79>  *n  favor  of  Pacific  Gas  and 
Electric  Co.,  in  full  satisfaction  of  all  damages  sustained 
and  expense  incurred  as  result  of  damage  to  the  Pacific  Gas 
and  Electric  Company's  property  at  the  northeast  corner  of 
Eighth  and  Market  Streets,  San  Francisco,  which  damage 
occurred  during  certain  operations  of  said  San  Francisco  Water 
Department  at  the  above  location  on  May  4,  1947* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^2— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  4IIB 
for  the  installation  of  equipment  in  Lincoln  Park  Pump  Station. 
contractor-San  Francisco  Water  Department,  should,  in  accordant 
with  the  time  limit  set  forth  in  said  contract  be  completed 
on  or  before  December  10,  1946;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delav  due 
to  his  inability  to  obtain  the  necessarv  materials  and  labor 
shortage:  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 


5539- 


the  work  of  the  contract  diligently: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  One  Hundred  Seven  (107)  Bays  for  the 
completion  of  San  Francisco  Water  Department  Contract  No.  /{11B 
and  liouidated  damages  for  the  resulting  days  of  delay  are 
herebv  waived. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^— 

RESOLVED '  That  this  Commission  hereby  requests  the  Con- 
troller^ certification  of  the  following: 

Municipal  Railway  Request  for  Intra-Fund  Transfer,  in  amount 
$93.50,  from  Appropriation  No.  765-500-OO,  to  credit  of  Appro- 
priation No,  765-50O-26,  to  provide  for  certification  of 
modification  of  Contract  No.  270-Stockton-Fourth  Street  Con- 
nection. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
^2*500.00,  under  Appropriation  No.  768-500-00,  to  provide  funds 
for  snow  surveys  to  provide  data  for  Master  Plan  for  Develop- 
ment of  Water  Resources. 

Hetch  Hetchv  Division  Request  for  Allocation  of  Funds,  in 
amount  $4, 000.00,  under  Appropriation  No.  68-925-OI-I06,  to 
provide  for  replacement  of  Oil-Impregnated  Condenser  Bushing 
at  Moccasin  Power  House. 

Airport  Reouest  for  Allotment,  to  provide  for  first  quarter 

allotment,  as  follows: 

Appro. 764-lll-OO-Allnce.  for  Overtime  $  575*00 

??     764-II2-OO-    "  ?T   Holiday  Relief  1,246.00 

?T     764-80I-OO-    f»         ??   Compensation  Ins.  250.OO 

Airport  Request  for  Allocation  of  Funds,  in  amount  $1,875*0°» 
under  Appropriation  No.  64-925-14*  t0  Provide  for  replacement 
of  one  Dodge  Sedan-1929  Model. 

Bureau  of  Light,  Heat  and  Power  Request  for  Allotment,  in 
amount  $6,500.00,  under  Appropriation  No.  763-530-14,  to 
provide  funds  for  office  and  field  engineering  and  inspection 
in  connection  with  street  lighting  construction. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  6^94 — 

RESOLVED    That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $1,666.67,  in  favor  of  Leonard 
V,  Newton,  for  full  time  services  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944,  month 
of  August,  1947. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^5— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $5,015. 42,  in  favor  of  Abbett 
Electric  Company,  under  Bureau  of  Light,  Heat  and  Power  Con- 
tract No.  RO-Street  Lighting  System  in  Union  Square. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^96 — 

RESOLVED,  That  this  Commission  enter  into  agreement  with 
Pacific  Gas  and  Electric  Company,  under  the  terms  of  which  the 
Commission,  through  the  San  Francisco  Water  Department,  will 
lease  from  said  Pacific  G-as  and  Electric  Company,  three  GE 
240O-24O-/480  Volt  Transformers,  for  a  period  of  three  months. 
The  City  to  pay  said  Pacific  Gas  and  Electric  Company,  the  sum 
of  $48.90,  for  the  first  three  months,  and  thereafter  at  a 
monthly  rate  of  $16,30  for  each  additional  month  said  trans- 
formers are  used  by  the  Citv;  City  also  to  reimburse  said 
Pacific  Gas  and  Electric  Company  for  cost  of  transporting  said 
transformers  from  Pacific's  warehouse,  Oakland,  to  Citv?s 
Pleasanton  Wells,  Alameda "County,  the  costs  of  installation 
thereat,  removal  therefrom  to  said  Pacific  Gas  and  Electric 
Company  on  termination  thereof... 

THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


600th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 

25,  1947. 


Present:    Commissioners    Lloyd  S.  Ackerman,  W.  I.  Kohnke  and 
Daniel  P.  Del  Carlo. 

Vice  President  Lloyd  Ackerman  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  599th  regular  meeting  of  the 
Commission  held  August  18,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^97— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $4,450.16, 
being  the  credit  difference  between  contract  certified  estimate 
and  final  performance;  approves  Certificate  of  Acceptance  and 
Final  Payment,  in  amount  $11,  195.25,  in  favor  of  M.  J.  Lynch, 
under  Airport  Contract  No.  86-Constructing  Field  Drainage  System 
at  San  Francisco  Airport. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was    adopted  unanimously: 

—RESOLUTION  NO.  8^98— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  hereby  approves  Certificate  of  Acceptance  and  Final  Payment 
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in  amount  $3»798-25>  in  favor  of  Petersen  Engineering  Co.,  under 
Airport  Contract  No.  94-Constructing  4,000  Volt  Electric  Power 
Circuit  on  Wood  Poles  at  San  Francisco  Airport, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^99 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  enactment  of  ordinance, 
appropriating  the  sum  of  $47,000.00,  from  Appropriation  No. 
765-500-OO-Street  Lighting  Construction  to  credit  of  the  fol- 
lowing: 

To  Appropriation  No.  763-530-34-Street  Lighting  Construction  on 
Seventh  Street,  Mission  to  Townsend,  in  amount  $31,000.00  and 

To  Appropriation  No.  ^63-530-40,  Street  Lighting  Construction 
on  Anza  Street,  Parker  to  Masonic, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— -RESOLUTION  NO.  84OO-- 

RESOLVED'  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Airport  Revocable 
Permit,  as  follows: 

To:    Western  Air  Lines,  Inc. 

Permit  to  occupy,  effective  August  7,  1947,  portion  of 
Airport  Property,  indicated  on  "Permit  Area  No.  1",  as  follows: 

Area          Charge  per         Amount  per 
Property  DSscriPtion:    Sq.  Ft.      Sq.Ft.  per  Yr.  Year  

Hangar  No.  3 

Hangar  9947  $  O.36  $  3,580,92 

Offices  2091  4 50  1,645.50 

Ground  Areas 

Paved  Areas  26040  .0625  1.627.50 

16,253.92 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7541,  adopted 
July  15,  1946  be  and  the  same  is  hereby  rescinded, 


-5543- 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84OI— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  draw  warrants  against 
such  funds  as  are  or  will  be  legally  available  i$  payment  of  non- 
litigated,  1  itigated  settlements  and  judgments  as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements: 


Golden  Gate  Transfer  Co,           March  2Q,  1947      $  312.20 

R,  H.  Lacey                               March  17,  1947  168.71 

Maude  Milan                               June  12,  1947  200.00 

Alexander  Vallarino                   July  26,  1947  171.50 

Tom  Vozikas                               August  4,  1947  135*00 

Estill  Bartell                           April  29,  1947  1,500,00 

Litigated  settlements 

Caroline  Agnew                          January  4»  1947  750*00 

Aristide  Marello                       April  8,  1945  150.00 

Elizabeth  C,  Rogers                   April  3,  1947  60.00 

George  B.  Webb                           June  10,  1946  I25.OO 

Judgment: 

Frank  W.  Sorg                            October  3,  1946  324*03 

BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No.  8387  ,  adopted  August  18,  1947,  be 
and  the  same  is  hereby  amended,  as  follows: 

Claimant-Walter  A.  Robinson: 

As  approved  under  said  Resolution  No,  8387-4350*00 

Amended  to  read                                            46ZL.07  114,07 

$4,010.51 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  8402-- 

RESOLVED,  That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
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and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter,  of  said  City  and  Countv,  to-wit: 

Constructing  Camp  House  at  Lake  Eleanor 
Hetch  Hetchy  Water  Supply  Contract  No. 
194 

be  and  the  same- is  hereby  awarded  to  Chas,  I.  Cunningham,  P»  0. 
Box  475-Oakdale,  California,  he  being  the  lowest  regular  and 
responsible  bidder  therefor,  at  the  lump  sum  price  of  Twenty- 
three  Thousand  Eight  Hundred  and  Eighty  Nine  Dollars  ($23,889.) 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected . 

The  cost  of  this  work  is  to  be  borne  from  the  Hetch  Hetchy 
Reconstruction  and  Replacement  Fund,  Appropriation  68-925-OO. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Pel  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  84OV- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  an 
emergency  ordinance,  appropriating  the  sum  of  $8,000.00,  from 
Appropriation  No.  765-500-OO-Additions  and  Betterments-Un- 
allocated, to  credit  of  Appropriation  No.  765-c500-26-2-Addi- 
tions  and  Betterments-Extension  of  ?fF'r  Line,  to  provide  funds 
for  Modification  of  Municipal  Railway  Contract  No.  270;  said 
modification  of  contract  is  in  excess  of  10%  of  the  certified 
estimated  contract  price,  occasioned  by  unforeseeable  con- 
ditions reouiring  additional  work  on  underground  plant  of  other 
utilities  as  well  as  the  track  work  itself;  and, 

BE  IT  FURTHER  RESOLVED    That  upon  approval  of  said 
supplemental  appropriation, *  the  Controller  be  and  he  is  hereby 
requested  to  certify  Municipal  Railway  Modification  of  Con- 
tract, in  amount  ^7>410»°0,  in  favor  of  Eaton  and  Smith,  con- 
tractor, under  said  Municipal  Railway  Contract  No,  270-Con- 
struction  of  Stockton-Fourth  Street  Connection. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8404-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Division  Request  for  Allocation  of  Funds  in  amount 
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fl.826.52,  under  appropriation  No,  68-925-OO-66  and  Depart- 
mental Work  Order  No.  558-67B,  in  amount  $3, 600, 00,  to  provide 
additional  funds  for  completion  of  construction  of  new  cottage 
at  Lake  Eleanor. 

Water  Department  Request  for  Allocation  of  Funds  in  amount 
$1,650.00,  under  Appropriation  NO.  66-958-OO,  to  provide  funds 
for  construction  of  the  Baden  Pumping  Station  Fence, 

Airport  Request  for  Intra  Fund  Transfer,  in  amount  $1,000.00, 
from  Appropriation  No.  765-20O-OO,  to  credit  of  Appropriation 
No.  764-203-00,  to  provide  funds  for  allowance  for  use  of 
employees  cars. 

On  motion  of  Commissioner  Lei  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Pavment  in  amount  $4,429,77,  in  favor  of  Abbett 
Electric  Co.,  under  Municipal  Railway  Contract  No.  262-Con- 
structing  a  Trolley  System  for  the  Union  Street  Trolley  Coach 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  enter  into  agreement  with 
The  Pacific  Telephone  and  Telegraph  Co.,  Pacific  Gas  and 
Electric  Co.,  Key  System  Transit  Lines,  Public  Utilities 
California  Corporation,  Southern  Pacific  Co.,  The  Atcheson, 
Topeka  and  Santa  Fe  Railway  Co.,  The  California  Oregon  Power 
Co.,  the  Western  Union  Telegraph  Co.,  Vallejo  Electric  Light 
and  Power  Co.,  Central  California  Traction  Co.,  Sacramento 
Noirthern  Railway,  Tidewater  Southern  Railway  Co.,  and 
Sacramento  Municipal  Utility  District,  said  agreement  being 
entitled  "Joint  Pole  Agreement",  providing  for  the  joint 
ownership  and  occupancy  of  certain  poles  used  in  connection 
with  the  conduct  and  operation  of  a  street  and  interurban 
railway  system  and  not  otherwise. 

THEREUPON  THE  MEETING  ADJOURNED. 


RESOLUTION  NO.  8405- 


Line. 


—RESOLUTION  NO.  S406— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


601st  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
2,  I947. 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  600th  regular  meeting  of  the  Com- 
mission held  August  25»  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8407-- 

RESOLVED,  That  all  non-civil  service  appointments,  tempo- 
rary appointments  ^nd  removals  made  by  the  Manager  of  Utilities 
for  the  month  of  July,  1947*  fee  and        same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Controller  and  the  Civil 
Service  Commission. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  8408-- 

RESOLVED,  That  this  Commission  hereby  authorizes  Wm.  H. 
Scott,  General  Manager  of  the  Municipal  Railway  to  proceed  to 
Chicago,  Indianapolis,  Detroit,  New  York  City,  Atlantic  City 
and  other  cities,  for  the  purpose  of  conferring  with  executives 
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of  the  transit  industry  on  methods  used  in  formulating  schedules 
to  meet  increased  operating  expenses,  layout  of  garages, 
assignment  of  maintenance  shifts,  construction  of  trolley 
coaches  and  to  confer  with  officials  of  the  American  Transit 
Research  in  the  matter  of  Patent  License  Agreement  affecting 
construction  and  operation  of  streamline  cars  in  San  Fran- 
cisco; and, 

BE  IT  FURTHER  RESOLVED,  That  travelling  expenses  are 
payable  from  Appropriation  No,  765-20O-99-,  in  accordance  with 
travel  expense  ordinance ♦ 

On  motion  of  Commissioner  Ackerman,  seconded  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84OQ— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  enact  an  ordinance,  authorizing  and  directing 
the  Director  of  Property  to  receive  tenders  at  public  auction 
for  the  sale  of  that  certain  right  of  way  easement  for  gas 
lines,  over  Water  Department  property  in  San  Mateo  County,  along 
Skyline  Boulevard,  containing  approximately  24.5  acres. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8410— 

WHEREAS,  Carl  E«  V.  Moeller  has  retired  from  the  service 
of  the  Citv  and  County  of  San  Francisco,  after  serving  as  a 
motorman  in  the  Municipal  Railway  for  a  period  of  thirty  years; 
and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Moeller  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service 
by  this  resolution  expresses  to  Mr.  Moeller,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  cop^  of  this  resolution  for 
presentation  to  Mr.  Carl  E.  V.  Moeller. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  84II— 

WHEREAS,  George  E«  Hancock  has  retired  from  the  service 
of  the  City  and  County  of  San  Francisco,  after  serving  as  a 
conductor  in  the  Municipal  Railway  for  a  period  of  thirty 
four  years:  and, 

WHEREAS ,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Hancock  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution  expresses  to  Mr.  Hancock,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copv  of  this  resolution  for 
presentation  to  Mr.  George  E.  Hancock. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  No.  84 12— 

WHEREAS ,  John  J.  Dillon  has  retired  from  the  service  of 
the  Citv  and  County  of  San  Francisco,  after  serving  as  a  con- 
ductor in  the  Municipal  Railway  for  a  period  of  thirty  one 
years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Dillon  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr.  Dillon,  its  best  wishes 
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for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  John  J.  Dillon. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  841^-- 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupation  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  Count v  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

T  0:    Pacific  Gas  and  Electric  Company 

Permit  to  construct,  maintain  and  use  a  17  KV  electric 
power  transmission  line  across  the  City's  lands  in  Tuolumne 
County,  California,  described  as  follows: 

A  part  of  the  Hetch  Hetchy  Railroad  100  foot  right  of  way 
and  a  part  of  the  Second  Garrote    to  Groveland  Electric 
Transmission  Line  100  foot  right  of  way  in  Tuolumne  County  in 
Sections  15,  21,  22  and  27,  of  T,  LS.,  R.16E.,  MDB&M, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8414— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wit: 

Constructing  a  Street  Lighting  System 
on  Powell  Street,  California  Street  to 
Broadway-Bureau  of  Light,  Heat  and 
Power  Contract  No.  56 

be  and  the  same  is  hereby  awarded    to  R.  Flatland,  the  lowest 
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regular  and  responsible  bidder,  for  the  sum  of  $10,845.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  in  Appropriation  No, 
763-530-39. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Acker-man,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SzilS— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions;   approves  Modification  of  Contract  in  amount  $7,514.31, 
being  the  credit  difference  between  certified  estimated  con- 
tract and  final  performance;  approves  Certificate  of  Acceptance 
and  Pinal  Payment,  in  amount  $38,173.25,  in  favor  of  Macco 
Construction  Co.  and  Morrison  and  Knudsen  Co.,  under  SFWD 
Contract  No.  410-San  Andres  Outlet  No.  ^-Connecting  Pipes. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8416— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  No.  1,  in  amount 
$431 -17»  being  credit  difference  between  certified  estimated 
contract  and  final  performance;  approves  Certificate  of  Ac- 
ceptance and  Final  Payment,  in  amount  $^,784.03,  in  favor  of 
Fred  T.  Fairey,  under  SFWD  Contract  No.  453-Laying  of  6?t  and 
8n  Mains  in  Sunset  and  Parkside  Districts, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84 17— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  and  judg- 
ment, as  follows: 
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Claimant 

Non-litigated  settlements 


Date  of  Accident  Settlement 


Lorenzo  Del  Frate 
Lu  De  Witt 
Estelle  Doyle 
Horace  Fernandez 
Leona  La  Combe 
Marian  Miele 
Jessie  C.  Mitchell 
Elijah  Pittrnan 
Eva  I.  Knauff 

Litigated  settlements 
John  Cassidy,  an  Infant 
Robert  Baker,  an  infant 
Lorraine  Cox,  an  infant 
John  Andreni,  an  infant 
Gayle  de    Fresne,  an  infant 
Dora  V.  Couch 
Lowrence  Lok 
Yung  Fong 
James    E.  Beard 
Christina  Camsuma 


January  21,  1947    $  200.00 

January  5,  1947  400.OO 

June  18/1947  276.70 

February  13,  1947  350.OO 

September  19,  1946  300,00 

March  29,  1947  200.00 

August  20,  1947  149o 05 

August  18,  1947  159.24 

May  11,  1947  621,00 


March  1,  1947 

!» 

n 

n 
?? 

January  24,  1946 

January  13,  1947 
?» 

March  8,  1945 
April  13,  1946 


25.OO 
400.00 
25.OO 
25.OO 
25,00 
150.00 
500.00 
500.00 
350.00 
3,500,00 


Judgment: 

Hartford  Fire  Ins,  Co. 


February  3,  1945  199,6 

•$8,355. 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously; 


— RESOLUTION  NO.  8418-- 


RESOLVED ,  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions  to 
The  United  States  Civilian  Production  Administration,  and  in 
the  event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers,  mem- 
bers or  employees,  the  contract  for 

The  Gathering  And  Delivering  Of  The    Walnut  Crop 
On  The  Sunol  Walnut  Orchard,  Sunol,  Alameda  County, 
California,  Season  of  1947-San  Francisco  Water 
Department    Specification  No.  460 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
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tions,  for  the  Public  Utilities  Commission  of  the  City  and 
Countv  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

John  Helzer~Rt  1,  Bx  962-Hillsdale 
Avenue,  San  Jose,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Ten  Thousand  and  Fiftv  Dollars  ($10, CRD. 00) ,  said 
sum  being  the  total  price  for  the  lowest  bid  submitted  on  the 
basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  wad  adopted  unanimously: 

— RESOLUTION  NO,  84IQ-- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  for  submission  to  the  Board  of 
Supervisors,  necessary  legislation,  authorizing  sale  of  that 
certain  parcel  of  Water  Department  land,  having  a  frontage  of 
approximately  1100  lineal  feet  on  Ocean  Avenue,  to  a  depth  of 
approximately  150  feet,  fronting  the  Balboa  Reservoir  Tract. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  842O — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $1,299.66, 
being  the  credit  difference  between  certified  estimated  con- 
tract and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $6,317.32,  in  favor  of  E.  J. 
Tobin,  under  SFWD  Contract  No.  449-Laying  of  16"  Mains  in 
Third  Street  and  to  Pier  92. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  842I-- 

RESOLVED,  That  this  Commission  enter  into  agreement  with 
Aviation  Facilities  Associates,  a  California  corporation,  under 
:he  terms  of  which,  said  Aviation  Facilities  Associates  will 
make  studies  and  recommendations,  which  may  be  used  by  the 
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Commission  as  a  basis  for  the  installation  of  a  system  of 
landing  aides  which  shall  best  fulfill  the  requirements  of  the 
San  Francisco  Airport;  in  payment  for  said  said  services  and 
upon  completion  thereof,  the  City  shall  pay  to  said  Aviation 
Facilities  Associates,  the  sum  of  $10,000.00.    As  directed 
by  the  Commission,  said  Aviation  Facilities  Associates  shall 
review  the  report  and  provide  such  supplements  as  may  be 
necessary  to  bring  the  technical  recommendations  of  the  report 
up  to  date,  provided,  however,  said  services  shall  be  performed 
under  authority  approved  by  the  Commission  and  the  Controller, 
compensation  of  which  to  be  in  amount  fixed  at  the  time  of 
authorization  and  to  be  paid  from  such  funds  as  may  be  negally 
available  therefor. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8422— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Engineering  Bureau  Request  for  Allotment,  in  amount 
$4,370.00,  under  Appropriation  No«  768-400-02,  to  provide  for 
purchase  of  equipment  as  approved  in  the  1947-1948  budget. 

Hetch  Hetchy  Division  Reouest  for  Allocation  of  Funds,  in  amount 
$1,800.00,  under  Appropriation  No.  68-925-OO-94,  to  provide  for 
replacement  and  reconstruction  of  utilities  at  Lake  Eleanor. 

Hetch  Hetchy  Division  Request  for  Additional  Allotment,  in 
amount  $4,644.75,  under  Appropriation  No.  768-200-01-2,  to 
provide  for  routine  production  maintenance-buildings  and 
structures;  forebays,  penstocks  and  tailraces;  hydraulic  power 
plant  equipment  and  automotive  equipment. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$1,500,00,  from  Appropriation  No.  765-50O-OO,  to  credit  of  Appro- 
priation No.  765-500-22,  to  provide  for  completion  of  "Etf  Line 
conversion  to  trolley  coach  operation. 

Airport  Request  for  Allocation  of  Funds,  in  amount  $631.00, 
under  Appropriation  No,  64-925-17*  *>°  provide  for  replacement 
of  two  37i  KVA  transformers. 

Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$370,00,  under  Appropriation  No.  66-943-OO,  to  provide  for 
purchase  of  2  gasoline  driven  portable  pumps. 

Water  Department  Request  for  Allotment, in  amount  $13,058,40, 
under  Appropriation  No.  766-200-00,  to  provide  funds  for  har- 
vesting walnut  crop. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  842V- 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  £om- 
mission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:  Mrs.  0,  H.  Lynes-95  B  uckingham  Avenue 

Redwood  City,  California: 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  Parcels  2101,  2102  and  2066(8),  as 
described  in  Hetch  Hetchy  Records,  and  being  portions  of  Lots 
1,  2,  3  a^d  4,  Block  63,  Dumbarton  Oaks  Subdivision,  near 
Redwood  City,  California,  for  gardening  purposes  including  the 
right  to  fence. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8424— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  in  behalf  of  the  Commission,  to 
sign  that  certain  United  States  of  America  lease  No,  Cwb-8058, 
under  the  terms  of  which  the  City  leases  to  U.  S.  Department  of 
Commerce-Weather  Bureau,  approximately  2100  square  feet  of 
space  in  the  San  Francisco  Airport  Administration  Building 
and  Annex,  for  Weather  Bureau  Office,  Storage  and  Instrument 
Exposure  purposes,  for  period  of  one  year,  commencing  July  1, 
1947,  at  an  annual  rental  of  $1.00,  plus  a  payment  of  $37.50 
per  month  for  Janitor  service  in  the  Annex  Building. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8zi25 — 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
Contract  Payment,  in  amount  $6,300.00,  in  favor  of  Wellnitz  and 
DeNarde,  under  Municipal  Railway  Contract  No.  268-Construction 
of  Central  Receiving  Room  in  Geary  Carhouse. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8426-- 

That  the  Commission  hereby  provides  that  the  following 
described  lands  at  the  San  Francisco  Airport  in  San  Mateo 
County  be  leased  for  a  period  of  forty  years,  and  the  Director 
of  Property  is  hereby  authorized  and  requested  to  arrange  for 
such  lease  to  the  highest  responsible  bidder  at  the  highest 
monthly  or  annual  rent,  to  wit: 

All  those  certain  lots,  pieces  or  parcels  of  land 
located  within  the  San  Francisco  Airport,  San  Mateo  County, 
California,  more  particularly  described  as  follows: 

Plot  A: 

Containing  15.05  acres  of  land,  more  or  less. 
Plot  B: 

Containing  65  acres,  more  or  less, 

together  with,  all  buildings,  structures  and  improvements  now 
existing  thereon  and  owned  by  Lessor,  or  hereafter  constructed 
or    installed  thereon  by  Lessor  (excepting,  however,  existing 
or  yet  to  be  constructed  utility  facilities  employed  or  necess- 
ary for  general  airport  use),  for  the  exclusive  use  by  Lessee 
for  any  and  all  uses  and  purposes  that  Lessee  may  desire  to 
make  thereof  in  connection  with  or  related  to  air  transportation 
operations  and  activities;  subject,  however,  to  the  understand- 
ing and  condition  that  said  Plot  A  is  presently  under  lease 
dated  October  1,  1940,  as  amended,  between  the  City  and  County 
of  San  Francisco  and  United  Air  Lines,  Inc.,  for  a  period  ending 
April  1,  1962,  and  occupancy  of  said  Plot  A  shall  not  commence 
until  April  1,  1962,  or    such  earlier  date  as  said  existing 
lease  may  terminate  for  any  reason. 

During  the  period  said  lease  is  in  effect,  Lessee  shall 
also  have  the  exclusive  use  of  the  following  additional  premises 
at  the  Airport: 


(1)  Approximately  five  acres  or  land  in  the  general  area 
designated  by  Lessor  as  HFuel  Storage  Areaf\  the  exact  space 
within  said  area  to  Toe  designated  by  Lessor,  for  storage  facili- 
ties, for  the  storage  by  Lessee  of  gasoline  and  other  fuel, 
lubricants  and  similar  supplies. 

(2)  Vehicular  parking  space,  in  an  area  or  areas  to  be  desig- 
nated by  Lessor  from  time  to  time,  at  a  location  reasonably 
proximate  to  the  new  general  Passenger  Terminal  Building  to  be 
hereafter  constructed  and  operated  and  maintained  at  the  Airport 
by  Lessor,  adequate  in  area  to  serve  the  vehicular  parking  re- 
quirements of  Lessee's  properly  identified  employees  assigned 

by  Lessee  to  duty  in  the  passenger  terminal  area  or  areas  in 
which  said  building  shall  be  located,  and  of  Lessee's  vendors 
and  servicing  contractors,  and  for  vehicles  used  by  or  on  behalf 
of  Lessee  in  transporting  properly  identified  persons,  property 
and  mail  to  and  from  the  Airport. 

(3)  A  minimum  of  3000  square  feet  of  space  on  the  ground 
floor  of  the    present  general  Passenger  Terminal  Building  operat- 
ed and  maintained  at  the  Airport  by  Lessor,  and,  after  Lessor 
constructs,  maintains  and  operates  a  new  general  Passenger  Ter- 
minal Building  at  the  Airport,  the  exclusive  use,  in  substitution 
for  said  space,  of  an  equal  area  of  space  on  the  ground  floor  of 
such  new  building,  and  Lessee  shall  also  have  the  exclusive  use 
of  such  other  and  additional  space  on  the  ground  and  upper  floors 
of  said  buildings  as  may  be  available  and  may  be  requested  by 
Lessee,  for  uses  and  purposes  in  connection  with  or  incidental 

to  the  business  of  Lessee. 

(4)  A  suitable  area,  to  be  agreed  to  between  Lessor  and 
Lessee,  immediately  adjoining  and  contiguous  to  the  new  Passenger 
Terminal  Building  at  the  Airport  to  be  hereafter  constructed, 
maintained  and  operated  by  Lessor,  whereon  Lessee  may  construct, 
at  the  cost  and  expense  of  Lessee,  a  Passenger  and  Operations 
building  and  related  structures  having  direct  access  to  the 
airplane  loading  area. 

During  the  period  said  lease  is  in  effect,  Lessee  shall 
have  the  right,  license  and  privilege,  subject  to  the  payment  of 
fees  and  charges  provided  in  said  lease,  to  make  use,  in  common 
with  others  authorized  to  do  so,  of  the  following  premises, 
facilities  and  services  at  the  Airport: 
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(a)  The  Airport  areas,  appurtenances,  structures,  facili- 
ties, equipment,  improvements  and  services,  now  or  hereafter 
provided  at  or  in  connection  with  the  Airport  for  the  common 
use  of  those  making  use  of  the  Airport. 

(b)  The  utility  facilities  now  or  hereafter  provided  by 
Lessor  at  or  in  connection  with  the  Airport  for  general  Airport 
use,  for  the  purpose  of  supplying  fresh  water,  electric  power, 
illuminating  or  industrial  gas,  communications  services,  and 
sewerage  or  disposal  services.    Lessor  will  agree  to  bring  to 
the  boundaries  of  the  premises  to  which  Lessee  has  the  right 
under  said  lease  to  exclusive  occupancy,  adequate  utility  serv- 
ice connections* 

(c)  Such  aprons  (meaning  the  paved  areas  designated  and 
maintained  by  Lessor  for  common  use  by  aircraft  arriving  at  and 
departing  from  the  Airport  and  adjacent  to  Passenger  Terminal 
Buildings,  where  passengers  normally  embark  and  disembark  and 
where  aircraft  normally  is  temporarily  parked    before  departure 
and  after  arrival;  as  distinguished  from  runways,  taxiways  and 
other  common  landing,  take-off  and  parking  areas  on  the  air 
field),  as  Lessor  may  make  available  to  Lessee  and  Lessee  may 
accept,  for  the  purpose  of  temporarily  parking  and  moving  air- 
craft after  arrival  and  before  departure,  and  loading  and  un- 
loading, and  performing  routine  servicing  and  maintenance  in 
connection  therewith. 

(d)  The  public  address  system  maintained  and  operated  at  the 
Airport  by  Lessor,  to  provide  complete  coverage  of  all  public 
areas  in  the  general  Passenger  Terminal  Buildings,  the  Passen- 
ger Terminal  Concourse  and  adjacent  area. 

(e)  The  facilities  and  services  provided  by  the  Traffic 
Control  Tower  maintained  and  operated  at  the  Airport,  or  such 
other  Traffic  Control  Tower  as  may  hereafter  be  so  maintained 
and  operated. 

FURTHER  RESOLVED: 

That  said  lease  shall  include,  among  other  provisions 
that  may  be  required  by  or  be  acceptable  to  this  Commission, 
provisions  satisfactory  to  this  Commission  respecting  the  follow 
ing  matters:    Purpose  for  which  lands,  premises,  buildings, 
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structures,  improvements,  facilities,  rights,  licenses,  privi- 
leges and  services  granted  in  lease  may  Toe  utilized  and  enjoyed 
by  Lessee,  and  by  Lessee's  terminal  and  other  contractors,  and 
by  Lessee's  associated  and  affiliated  companies  maintenance 
and  operation  of  the  Airport  by  Lessor;  use  of  Airport  by 
Lessee;  roadways  and  taxi ways  to  be  provided  by  Lessor;  ingress 
and  egress  to  and  from  the  premises  covered  by  said  lease; 
rights  of  way;  the  use,  maintenance,  repair,  reconstruction, 
enlargement,  improvement,  alteration,  modification  and  removal 
of  buildings,  structures  and  improvements  on  the  leased  premises, 
and  title  thereto  and  insurance  thereon;  removable  property  and 
equipment;  regulations  by  Lessor;  advertising  signs;  right  of 
Lessee  to  purchase  and  obtain  services,  equipment  and  supplies; 
rights  of  Lessee  with  respect  to  contracts  with  the  United 
States;  right  of  Lessee  respecting  ground  transportation;  control 
by  Lessor  of  Lessee's  rates,  fares  and  charges;  other  agreements 
and  leases  with  Lessee's  competitive  operators;  taxes  and 
assessments;  subletting  and  assignment;  cancellation  by  Lessor; 
bankruptcy  of  Lessee;  cancellation  by  Lessee;  indemnification 
of  Lessor  by  Lessee;  and  severability  of  the  conditions  or  pro- 
visions contained  in  said  lease. 

FURTHER  RESOLVED: 

That  the  solicitation  and  advertisement  for  bids  shall 
provide  and  require  that  all  bids  submitted  shall  set  forth 
the  rental  and  other  payments  offered  by  the  respective  bidders 
for  the  lands  to  be  so  leased  as  above  described,  and  for  the 
premises,  buildings,  structures,  improvements,  facilities, 
rights,  licenses,  privileges  and  services  in  connection  there- 
with as  above  set  forth. 

FURTHER  RESOLVED: 

That  the  Director  of  Property  shall  report  to  this 
Commission  all  bids  received,  together  with  his  recommendation 
as  to  which  bid  he  deems  most  advantageous  to  the  City  and 
County  of  San  Francisco,  and  his  finding  as  to  which  bid  he 
deems  to  be  the  bid  from  the  highest  responsible  bidder  for  the 
highest  monthly  or  annual  rent. 


FURTHER  RESOLVED . 

The  right  is  reserved  to  reject  any  and  all  bids. 

FURTHER  RESOLVED 

That  Resolution  No.  7590  adopted  by  this  Commission  on 
August  3,  1946,  hereby  is  rescinded. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  $175,257.90,  in  favor  of 
Chas.  L.  Harne vf  under  Airport  Contract  N  0,  96-Airport 
Paving,  Drainage  and  Related    Construction  Work-San  Francisco 
Airport. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  8/127— 
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MINU  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


602nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 

8,  1947. 

*************************************** 


Present:    Commissioners  Lloyd  S.  Ackerman,  Daniel  F.  Del  Carlo 
and  Thomas  G.  Plant 

Vice  President  Lloyd  S.  Ackerman  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo  the  minutes  of  the  6oist  regular  meeting  of  the 
Commission  held  September  2,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  8428— 


WHEREAS,  Herman  Kesler  has  retired  from  the  service  of 
the  City  and  County  of  San  Francisco,  after  serving  as  a 
Senior  Electric  Railway  Shop  Mechanic  in  the  Market  Street  and 
Municipal  Railway  for  a  period  of  thirty- two  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Kesler  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Market  Street  Railway  and 
said  Municipal  Railway: 

THEREFORE,  BS  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service 
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bv  this  resolution  expresses  to  Mr.  Kesler,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  apprecia- 
tion of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED ,  That  the  Secretary  b e  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Herman  Kesler. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  842Q-- 

WHEREAS,  James  C,  Crosby  has  retired  from  the  service  of 
the  City  and  County  of  San  Francisco,  after  serving  as  a 
Senior  Electric  Railway  Shop  Mechanic  in  th&  Municipal  Railway 
for  a  period  of  thirty- three  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Crosby  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  EE  IT  RESOLVED*  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service, 
bv  this  resolution  expresses  to  Mr.  Crosby,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  James  C.  Crosby. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  843O-- 

WHEREAS ,  James  W.  Davies  has  retired  from  the  service  of 
the  City  and  County  of  San  Francisco,  after  serving  as  a 
Senior  Electric  Railway  Shop  Mechanic  in  the  Market  Street  and 
Municipal  Railway  for  a  period  of  forty-five  years;  and, 

WHEREAS,  in  the  performance    of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 
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WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Davies  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Market  Street  Railway 
and  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in   behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution  expresses  to  Mr,  Davies,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  James  W%  Davies. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^1— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  and  judg- 
ments, as  follows: 


Claimant 

i\fon-litigated  settlements: 

Elvira  Bowden 
Charlotte  Bowles 
Millard  Coffer 
Jessie  Herman 
John  Cohen 

Litigated  settlements 
Ida  Lewis 

H.  Moses  and  Rose  Moses 


Date  of  Accident  Settlement 


January  13,  1947 
July  4,  1947 
June  29,  IQ47 
February  2o,  1947 
March  22,  1945 


195.00 
176.72 
275.00 
850.OO 
1,100.00 


August  7,  1945  300.00 
September  26,  1945  1,500.00 


Judgments: 

Irene  Anson 

H.  D.  Hernandez 


December  18,  1945 
March  3,  1947 


665 .  ^50 
JlJl 


$5,094.05 
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On  motioh  of  Commissioner  Plants  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  84^2— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Mr.  &  Mrs.  S.  A.  Celotti, 

413  Buckeye  Street, 
Redwood  City,  California 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  way,  Parcel  21l6,  as  described  in  Hetch 
Hetchy  Records,  and  being  a  part  of  Block  6,  Redwood  Villa 
Park  Subdivision,  Redwood  City,  San  Mateo  County,  for  gardening 
purposes,  including  the  right  to  fence* 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  84^-- 

RESOLVED#  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Airport  Request  for  Allocation  of  Funds,  in  amount  $10,000.00, 
under  Appropriation  No.  96-915-OO,  to  provide  funds  for  cer- 
tification of  contract  for  professional  services  on  Landing 
Aids  System  for  the  Airport. 

Airport  Reauest  for  Allocation  of  Funds,  inamount  $450.00, 
under  Airport  Appropriation  No.  64-925-18,  to  provide  funds  for 
replacement  of  portable  water  pump. 

Airport  Request  for  Allocation  of  Funds,  in  amount  $175.00, 
under  Appropriation  No.  64-925-I9,  to  provide  for  replacement 
of  two  microphones. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
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$300,000,00,  from  Appropriation  No.  66-971-62,  to  credit  of 
Appropriation  No.  766-399-98-3,  to  provide  for  purchase  of 
12,360  feet  of  60"  diameter  steel  pipe  of  7/16"  thickness  and 
2,130  feet  of  60"  steel  pipe  of  3/8"  thickness,  for  the  Sunset 
Supply  Line. 

Water  Department  Request  for    Additional  Allotment,  in 
amount  $17,349,00,  under  Appropriation  No.  766-213-OI,  in 
amount  §7 . 849. 00  and  under  Appropriation  No.  766-214-02,  in 
amount  $9,500.00,  to  provide  funds  for  supplementarv  work  order 
for  Maintenance  and  Repairs  og  Operating  Properties. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—resolutioil.no.  8434— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $568,669,59?  in  favor  of  Guy  F. 
Atkinson  Company,  under  Airport  Contract  No*  93-Airport  Exten- 
sion Pill,  Drainage  Work  and  Related  Construction  at  San  Fran- 
cisco Airport. 

Contract  Payment,  in  amount  $8,878.96,  in  favor  of  Metropolitan 
Construction  Co.,  under  SFWD  Contract  No.  456-Replacing  Stone 
Dam  Aoueduct-Section  1-San  Mateo  County. 

Contract  Payment,  in  amount  $5,937.22,  in  favor  of  Adam  Arras 
and  Son,  under  Airport  Contract  No.  97-Construction  of  Flag 
Pole  and  Appurtenances  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84^-- 

WHEREAS,  on  September  2,  1947,  this  Commission  duly  adopted 
Resolution  No.  8426,  providing  for  the  lease  of  certain  lands 
at  the  San  Francisco  Airport,  San  Mateo  County,  for  a  period  of 
forty  years,  and  authorizing  and  requesting  the  Director  of 
Property  to  arrange  for  such  lease  to  the  highest  responsible 
bidder  at  the  highest  monthly  or  annual  rent,  as  in  said  reso- 
lution provided  and  set  forth;  and, 

WHEREAS,  it  is  deemed  advisable  that  the  form  and  content 
of  said  lease,  and  the  termsp  provisions  and  conditions  thereof, 
be  substantiallv  in  accord  with  the  form  of  lease  presented  to 
and  considered  at  this  meeting: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  form  and  content  of 
the  lease  authorized  and  provided  for  in  said  Resolution  N  o. 
8426,  and  the  terms,  provisions  and  conditions  thereof,  be 
substantially  in  accord  with  the  form  of  lease  presented  to  and 
considered  at  this  meeting  and  hereby  approved,  and  that  a  copy 
thereof  be  kept  on  file  in  the  office  of  this    Commission  and 
of  the  Director  of  Property,  at  the  City  Hall,  San  Francisco, 
California,  and  the  same  be  available  during  regular  office 
hours  for  inspection  by  persons  interested  therein. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  authorizes  R.  P. 
Scott,  Director-Bureau  of  Accounts-Public  Utilities  Commission 
to  proceed  to  Kansas  City,  Cleveland,  New  York,  Washington,  New 
Orleans  and  other  eastern  cities  and  Los  Angeles  for  the  purpose 
of  reviewing  the  business    techniques,  accounting  structures  and 
budgeting  controls  of  receipts  and  expenditures  as  they  apply 
to  municipally  owned  and  operated  public  service  enterprises 
with  special  reference  to  airports;  and, 

BE  IT  FURTHER  RESOLVED,  That  travelling  expenses  are  pay- 
able from  Appropriation  No.  766-200-00,  in  accordance  with  travel 
expense  ordinance. 


Mr.  Willian  Losh,  in  charge  of  promotional  activities  of 
the  Grand  National  Livestock  Exposition  of  the  No.  1-A  District 
Agricultural  Association,  appeared  before  the  Commission,  re- 
questing assistance  in  advertising  the  1947  Grand  National, 
He  was  advised,  that  the  Commission  was  opposed'  to  the  painting 
of  a  street  car,  as  well  as  the  insertion  of  a  "stuffer"  in 
water  bills,  but  permission  was  granted  to  place  a  single-sheet 
advertising  piece  in  the  "take-one"  boxes  of  all  street  cars 
and  buses. 


THEREUPON  THE  MEETING  ADJOURNED. 


--RESOLUTION  NO.  &4/&- 


Hearing: 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


603rd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 

15,  1947- 
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Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  602nd  regular  meeting  of  the  Com- 
mission held  September  8,  1Q47  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84^7 — 


RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  accept  deed  from  Matson  Navigation 
Company  to  38.24  acres,  more  or  less,  San  Mateo  County,  re- 
quired for  the  San  Francisco  Airport  and  that  the  sum  of 
$87,000^.00,  be  paid  for  said  land,  payable  from  Appropriation 
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No.  96-900-58. 


It  is  understood  that  as  a  consideration  of  sale,  the 
City  will,  subject  to  the    proceedings  of  the  Charter,  lease 
to  said  Matson  Navigation  Co.  for  a  40  year  term  land  at  the 
San  Francisco  Airport,  which  land  is  to  tie  used  for  Airport 
uses  in  lieu  of  the  above  38*24  acres,  more  or  less,  loca- 
tion of  said  land  covered  by  proposed  lease  to  be  mutually 
agreed  upon  between  the  Commission  the  said  Matson  Naviga- 
tion Company. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84^8— 


RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supefvisors  to  adopt  resolution,  accepting  deeds  from 
the  following  parties,  to  right  of  way  easements  over 
certain  real  property  situated  in  the  County  of  San  Mateo, 
reouired  for  the  Sunset  Supply  Line,  and  that  the  sums  set 
forth  below  be  raid  for  said  property  from  Appropriation  No, 
66-971-59. 

Girolamo  Bertucci  and  Maria  Bertucci  $4,635*00 
Portion  of  Lot  2,  Block  19  Map  of  the  Lands 
of  the  Citv  Extension  Homestead  Association 
and  portions  of  Blocks  10  and  11-Map  of  the 
Lands  of  the  School  House  Homestead  Associa- 
tion-First Township. 


Edward  C.  Bocci  and  Katherine  Bocci  1,500.00 
Portion  of  Thornton  Tract-Map  of  the  Lands 
of  the  School  House  Homestead  Association- 
First  Township. 

Sereno  Ferraris  and  Corina  Ferraris  75.00 
Part  of  Lot  26,  Map  of  Portion  of  the 
S.  S.  White  Tract.. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8zTO- - 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims    Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 

Claimant  Date  of  Accident  Settlement 


Non-litigated  settlements 
Clara  Gorham 
Isabel  Graton 
B.  R.  Wallace 

Litigated  settlements 
Paulette  Rubenstein 


September  l6,  1946  $  425. 00 
July  26,  1947  140.40 
August  17.  1947  200.00 


July  22,  1945 


175.00 


BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  no.  8315,  adopted  July  14,  1947,  be 
and  the  same  is  amended,  as  follows: 

Claimant  -  Patricia  Reid: 

As  approved  under  said  Resolution  No.  5498-94,323.60 
Amended  to  provide  for  interest  on  said  sum 
of  $4,323.60,  from  date  of  judgment  to 
September  11,  1947 

$1,086.32 

On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  844O-- 

WHEREAS,  the  SPWD  Contract  No.  410-Por  the  Construction 
of  San  Andres  Outlet  No.  3  connecting  pipes,  awarded  July 
8,  1°46  to  Macco  Construction  Co.  and  Morrison-Knudsen  Co., 
should  in  accordance  with  the  time  set  forth  in  said  contract 
be  completed  on  June  21,  1947;  and, 

WHEREAS,  the  contractor  has  experienced  unavoidable  de- 
lays due  to  necessity  of  awaiting  installation  of  power  ser- 
vice by  the  Pacific  Gas  and  Electric  Co.  in  order  to  make 
tests  of  electrical  equipment  and  correct  minor  deficiencies  in 
materials  installed;  and, 

WHEREAS ,  said  contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 


THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 


grants  an  extension  of  time  of  forty* one  (41)  calendar  days 
for  completion  of  said  SFWD  Contract  No.  410  and  liquidated 
damages  for  the  resulting  davs  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  844I-- 

RESOLVED,  That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves 
the  report  of  Nelson  A,  Eckart,  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  appraising 
the  properties  transferred  to  the  San  Francisco  Water  Depart- 
ment by  the  San  Francisco  Bay  Exposition  Company  on  January 
1,  1938,  in  the  sum  of  $111,509.00,  less  depreciation  of 
$21,185.00  accrued  as  at  June  30,  1947,  and  establishes,  in 
accordance  with  provisions  of  Section  128  of  the  Charter,  the 
amount  of  $2,230.00  as  the  reasonable  annual  depreciation 
expense  of  the  Bay  Bridge  Pump  and  Supply  Line  for  the  fiscal 
year  1946-I947;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  San    Francisco  Water 
Denartment  is  hereby  authorized  to  effect  the  necessary  en- 
tries upon  its  books  to  record  the  appraisal  herein  above 
aoproved  bv  this  Commission  and  thereafter,  pending  subse- 
oxuent  appraisals  or  revisions  to  be  made  by  this  Commission 
in  accordance  with  Charter  provisions,  to  provide  for  recording 
of,  additions  to,  and  deductions  from  said  appraisal  or  re- 
visions and  for  depreciation  expenses  for  succeeding  years 
in  amounts  to  be  recommended,  bv  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  the  Manager  of 
Utilities  and  approved  by  the  Public  Utilities  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  b^  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8zLd2— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract*  in  amount  $109.20, 
being  the  credit  difference  between  original  estimated  certi- 
fied price  and  final  performance;  approves  Certificate  of 
Acceptance  and  Final  Payment,  in  amount  $5>770.8o,  in  favor  of 
J.  N.  Pitcher,  under  Airport  Contract  No.  95-Test  Borings  at 
San  Francisco  Airport. 
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On  motion  of  Commissi oner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  844I — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 

Airport  Request  for  Allocation  of  Funds,  in  amount  $1,296.00 
under  Appropriation  No«  64-925-21,  to  provide  for  alterations 
to  International  Terminal  Building. 

Municipal  Railway  Request  for  Additional  Allotment,  in  amount 
$9,000,00,  under  Appropriation  No.  765-244-99,  to  provide  for 
first  quarter  encumbrances-tire  rental. 

Hetch  Hetchv  Division  Reauest  for  Additional  Allotment,  in 
amount  $250.00,  under  Appropriation  No.  768-80I-OI,  to  provide 
for  expenses  of  second  quarter-Accident  Compensation. 

Hetch  Hetchy  Division  Reauest  for  Additional  Allotment,  in 
amount  $5, ^00.00,  uuder  Appropriation  No.  768-64O-OI,  to  pro- 
vide for  expenses  of  second  quarter-Water  Rights  and  Damage 
Claims. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8444— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $8,116.85,  in  favor  of  M  and  K 
Corporation,  under  SPWD  Contract  No.  452-Construction  of  60tT 
Sunset  Supply  Line, 

Contract  Payment,  in  amount  |2, 722. 50,  in  favor  of  Metropoli- 
tan Construction  Co.,  under  SFWD  Contract  No.  423-Replacing 
Diversion  Plume  at  San  Mateo  Dam  No.  2. 

Contract  Payment,  in  amount  $13,493.33,-  in  favor  of  Fred  J. 
Early  Jr.  Co.,  Inc.  under  SFWD  Contract  No.  436-Construction 
of  Irvington  Pump  Station* 
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On  motion  of  Commissioner  Ackerrran,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  Q/\AK— 

RESOLVED'  That  this  Commission  approves  Recommendation 
for  Contract  Payment,  in  amount  #1,666.67,  in  favor  of  Leonard 
V.  Newton,  for  full  time  services,  as  consulting  engineer  in 
accordance  with  terms  of  contract  dated  October  2,  1944,  for 
month  of  September,  1947 • 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  84ZI6 — 

RESOLVED  That  this  Commission  approves  terms  and  con- 
ditions and  herebv  authorizes  issuance  of  Airport  Revocable 
Permit,  as  follows: 

To:    United  Air  Lines  Inc.  -  Effective  May  1,  1947 

Permit  to  occupy  space  in  International  Passenger  Termi- 
nal Building  Permit  No.  1,  as  follows: 

Area        Charge  per   Sq,     Amount  per 
Property  Description:      Sq.  Ft.    Ft,,  per    Year  Year 

Main  Floor  Area: 

Ticket  Counter  Office        493  $1-50  $  739-50 

Office  Adjacent  Ticket 

Counter  Office  898  1.50  607.50 

$1,347.00 

On  motion  of  Commissioner  Plant*  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8/Ld?-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Water  Department  Modification  of 
Contract,  in  amount  $47«00,  under  SFWD  Contract  No.  436-Con- 
struction  of  Irvington  Pump  Station,  contractor,  Fred  J.Early 
Jr.  Co.,  Inc.  covering  the  following: 

Install  one  4?r  Vacuum  Valve  and  one  4?f  Blowoff  on  discharge 
header  at  points  different  from  those  shown  on  drawings. 
This  includes  closing  holes  already  cut  in  pipe,  repairing 
coating  and  all  other  additional  work  involved  in  the 
change. 


5572- 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission    rejects  all  bids  re- 
ceived under  August  26,  1947 »  for  tlle  work  of  SFWI)  Contract 
No.  459-Laying  of  6-Inch  Cast  Iron  Mains  in  Graystone 
Terrace  from  Corbett  Avenue  to  Vilia  Terrace. 


THEREUPON  THE  MEETING  ADJOURNED. 


--RESOLUTION  NO.  8448-- 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


604th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
22,  I947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

Wt  I.  Kohnke,  Daniel  F,  Del  Carlo  and  Thomas  G. Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  603rd  regular  meeting  of  the  Com- 
mission held  September  15,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  842IQ — 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  authorizing  the  City  and 
County  of  San  Francisco  to  enter  into  a  lease  with  the  State 
of  California,  as  Lessor,  covering  5,8ll  square  feet,  more  or 
less,  corner  of  Beale  and  Howard  Streets,  for  Municipal  Rail- 
way Terminal  purposes,  for  a  period  of  one  year,  beginning 
July  1,  1947.  at  a  rental  of  $1,00  per  month. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8450— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and  Final 


5574 


Payment,  in  amount  $9,792.91,  in  favor  of  H.  C.  Reid  and  Go. 
under  Bureau  of  Light,  Heat  and  Power  Contract  No.  47-Con- 
structing  Street  Lighting  System  in  Fell  Street,  Baker  Street 
to  Stanyan  Street. 

On  motion    of    Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  845I-- 

RESOLVED t  That  this  Commission  approves  terms  and  con- 
ditions and  hereto  authorizes  issuance  of  Airport  Revocable 
Permit  as  follows: 

T  o:    Aviation  Activities  Inc.,  San  Francisco  Airport,  South 
San  Francisco,  California: 

Permit  to  occupy  portions  of  San  Francisco  Airport,  for 
the  purpose  of  overhauling  all  tvpes  of  engine  instruments, 
gyro  instruments,  automatic  pilots,  radio  and  transmitter 
maintenance,  aircraft  engines  and  as  dealer  and  distributor 
for  various  instruments  and  accessories: 

Area  Occupied:  -  Unpaved  Area  -  3,750  square  feet  at  $600.00 
per  year. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8452-- 

RESOLVED^  That  Resolution  No.  8140,  adopted  April  21, 
1947-Municipal  Railway  Revolving  Fund,  be  and  the  same  is 
amended  as  follows: 

General  Manager's  Fund-Bank  of  America-Post  and  Fillmore 
Streets: 

Signature  for  Expenditures: 

Principal  Signature:  -  Add  -  D.  C,  Ormsby. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  84SV- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  draw  warrant  in  amount  $SOO.OO,  payable  from  Appro- 
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priation  No.  762-20O-O4,  in  favor  of  Tom  Irwin,  Director  of 
Bureau  of  Public  Service,  Public  Utilities  Commission,  to 
provice  for  expenses  in  connection  with,  dedication  of  the  San 
Francisco  International  Airport  Terminal  and  Administrative 
Center,  October  3,  1947* 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8454-- 

RESOLVED,  T  hat  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  renuests  the  Controller  to  draw- 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 

Non-litigated  settlements: 
Amli.ngTs  of  California 
Emily  B,  Challate 
Consuelo  J.  Collins 
Rudolph  Kist 
Remler  Coy  Ltd, 
Edward  A I  Williams  and 
Adelaide  R,  Williams 
Marion  Barry 
Larry  Miller 
James  R.  Mc  Gee 

Litigated  settlements: 
Bertha  Blum 
Marjorie  Ellis 


Date  of  Accident 

August  26,  1947 
April  2,  1947 
May  8,  1947 
August  25,  1947 
May  5,  1947 

August  20,  1947 
September  19,  1946 
September  25,  1946 
February  12,  1947 


December  2,  1942 
June  8,  1946 


Settlement 


117.74 
300,00 

150.OO 

288.03 

224.80 

109,00 
575.OO 
850.OO 
1,125.00 


4.50.OO 
160.00 


BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No.  8315  of  July  14,  1947,  be  and  the  same 
is  herebv  amended: 


Claimant  -  Jimmie  Francisconi 

Approved  settlement  under  said  Resolution 

No.  8315  $400.00 

Now  amended  to  settlement  of  5*50,00  150.00 

$4,899.57 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  84^-- 

RESOLVED,  That  the  1947  Official  Rule  Book  of  the 
Municipal  Railway,  be  and  the  same  is  hereby  approved. 

On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  84^6— 

RESOLVED'  That  that  certain  Airport  Revocable  Permit, 
issued  under  Resolution  N0.  75M>  t0  the  Wead  Flying  Service, 
be  and  the  same  is  hereby  revoked,  the  said  Mead  Flying  Service 
being  no  longer  in  operation. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8457- - 


RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Modification  of 
Contract,  in   amount  $191,00,  in  favor  of  Wellnitz  and 
Denarde,  under  Contract  No.  268-Cons true ting  Central  Receiving 
Room  in  Geary  Carhouse,  covering  the  following: 

1.  Construct  a  frame  catwalk  suspended  from 
existing  concrete  roof  to  provide  access  from 
furnace  messanine  to  space  above  steel  sliding 

door  No.  8,  $231.00 

2.  Omit  Venetian  blinds  from  one  of  the  windows 
fronting  on  Presidio  Avenue  40. 00 

Net  amount  of  modification  $191.00 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

-■.RESOLUTION  NO.  84^8— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  sign  for  and  on  behalf  of  the  Com- 
mission, that  certain   agreement  with  the  Southern  Pacific 
Company,  under  the  terms  of  which,  said  Southern  Pacific 
Company,  in  consideration  of  a  payment  of  $10.00,  grants  the 
Citv  and  Countv  of  San  Francisco,  a  permit  to  construct, 
maintain  and  operate  a  24vv  water  pipe  line,  beneath  the 
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tracks  of  said  Southern  Pacific  Company  at  Lomita  Park,  said 
water  line  to  serve  the  San  Francisco  Airport, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8zTO~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  an  ordinance, 
authorizing  easement  to  the  County  of  San   Mateo  for  new  road 
leading  from  a  point  near  the  intersection  of  the  Canada  Road 
and  Ralston  Avenue,  northerly  for  a  distance  of  approximately 
300  feet,  to  the  new  San  Mateo  County  Juvenile  Home. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^60— 

WHEREAS,  W.  P.  Day,  Architect  and  Engineer,  in  accordance 
with  Section  B  of  his  contract,  dated  October  7,  1946,  has 
been  directed  to  prepare  plans,  specifications  and  full  size 
drawings  for  Flag  Pole  and  Appurtenant  Structures  at  the  San 
Francisco  Airport: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  Recommendation  for  Contract  Payment,  in  amount 
$1,205,27,  in  favor  of  said  W.  P.  Day,  for  architectural  and 
engineering  services  in  preparation  of  plans  and  specifica- 
tions for  said  Flag  Pole  and  Appurtenant  Structures, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  846I-- 

RSSOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions: approves  Recommendation  for  Contract  Payment,  in 
amount  -$9,4^0,00  and  Certificate  of  Acceptance  and  Final  Pay- 
ment, in  amount  $3,889.00,  in  favor  of  Adam  Arras  and  Son, 
under  Municipal  Railway  Contract  No,  278- Installing  Bus  Lifts 
and  Pavement  in  the  24th  Street  Garage, 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$130,000.00,  under  Appropriation  No,  766-500-OO,  to  provide 
funds  for  six  months  for  normal  main  extensions,  services  and 
meters  and  cut  in  gate  valves. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$175.00,  from  Appropriation  No.  765-200-99,  to  credit  of  Appro- 
priation No.  765-900-08-99,  to  provide  for  Work  Order  No.  1576- 
Blueprinting  and  Photostatic  Work:. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution    was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Renuest  for  Intra 
Fund  Transfer,  in  amount  $191.00,  from  Appropriation  No.  765- 
^00-00,  to  credit  of  Appropriation  No.  765-50O-I6,  to  provide 
for  certification  of  Modification  #3-C on tract  No.  268- Con- 
structing Central  Receiving  Room  in  Geary  Carhouse. 


Mr,  Charles  Wood,  President  Carmens  Union-  A.  F.  of  L* , 

appeared,  before  the  Commission,  urging  that  considera- 
tion be  given  to  installation  of  a  block  signal 
system  in  the  Twin  Peaks  and  Duboce  Tunnels.  The 
Manager  of  Utilities  advised  the  Commission  that  a 
previous  report  on  the  subject  matter  would  be  re- 
viewed and  presented  to  the  Commission. 


— RESOLUTION  NO.  8462— 


—RESOLUTION  NO.  846^— 


Hearing: 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


605th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
29,  1947. 
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Present:    Commissioners  Lloyd  S.  Ackerman,  W.  i,  Kohnke, 
Daniel  F.  Del  Carlo  and  Thomas  G.  Plant 

Vice  President  Lloyd  S,  Ackerman  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  604th  regular  meeting  of  the 
Commission  held.  September  22,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution    was  adopted  unanimously: 

--RESOLUTION  NO.  QdbA— 

WHEREAS ,  Patrick  Donigan  has  retired  from  the  service  of 
the  City  and  County  of  San  Francisco,  after  serving  as  a  motor- 
man  in  the  Municipal  Railway  for  a  perioc  of  twenty-nine  years; 
and, 

WHEREAS ,  in  his  entire  service  with  said  Municipal  Railway, 
Mr.  Donigan  has  an  unusual  safety  record,  he  being  involved 
in  n  0  accidents  for  which  he  was  in  any  manner  responsible; 
and, 

WHEREAS ,  in  the  performance  of  his  duties,  in  his  contacts, 
with  the  public,  his  fellow  employees  and  the  heads  of  de- 
partments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS ♦  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Donigan  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 
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THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition    of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr*  Donigan,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr,  Patrick  Donigan. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  846^ — 

WHEREAS,  Clark  M.  Farlow  has  retired  from  the  service  of 
the  Municipal  Railway,  after  serving  as  a  conductor  for  a  period 
of  thirty  years;  and, 

WHEREAS,  in  the  perf ormanceof  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Farlow  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr.  Farlow,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Clark  N.  Farlow. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8466-- 

WHEREAS,  the  Manager  of  the  San  Francisco  Municipal  Rail- 
way has  recommended  the  granting  of  a  certain  revocable  permit 
for  tapping  of  a  certain  electrical  circuit  under  control  of 
that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Cora- 
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mission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    The  Pacific  Gas  and  Electric  Co. 

Permit  to  install,  operate  and  maintain  a  tap  of  Municipal 
Railway  Sierra  12  KV  Power  Circuit  at  Mission  and  School  Streets 
in  Daly  City,  California,  as  described  in  said  revocable  permit. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8467— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  con  trol  of  said  Water  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  Countv  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:      Pacific  Telephone  and  Telegraph  Company, 

85-Second  Street-San  Francisco,  California 

Permit  to  occupy  a  portion  of  the  Ketch  Hetchy  Bay 
Division  pipe  line  right  of  way,  Parcel  No.  1205,  as  described 
in  Hetch  Hetchy  records,  said  portion  being  north  of  Irvington, 
Alameda  County,  and  adjacent  to  and  parallel  with  the  westerly 
line  of  Southern  Pacific  Railroad  right  of  way. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8468— 

WHEREAS t  the  Municipal  Railway  Contract  No.  262  for  Con- 
structing a  Trollev  Coach  System  for  the  Union  Street  Line, 
awarded  to  Abbett  Electric  Company,  should  in  accordance  with 
the  time  limit  set  forth  In  said  contract  be  completed  on 
March  26,  IQ47;  and, 
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WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
due  to  delays  in  receiving  materials,  a  scarcity  of  l^bor  and 
delavs  in  work  performed  by  other  utilities;  and, 

WHEREAS,  said  contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED 9  That  this  Commission  hereby 
grants  an  extension  of  time  of  one  hundred  and  eighty  one  (l8l) 
calendar  days  for  completion  of  said  Municipal  Railway  contract 
and  liquidated  damages  for  the  resulting  days  of  delay  are 
hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8469— 

WHEREAS ,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No.  48-For  Constructing  a  Street 
Lighting  System  on  Third    Street,  From  Alameda  Street  to 
Mariposa  Street,  George  F.  Brayer,  contractor,  as  originally 
fixed  under  the  terms  of  the  contract  will  expire  October  27, 
1947:  and, 

WHEREAS,  delivery  of  standards  for  installation  under  this 
contract  is  not  expected  before  expiration  of  the  contract 
time,  due  to  circumstances  beyond  control  of  the  contractor: 

NOW,  THEREFORE,  BE  IT  RESOLVED '  That  this  Commission  ex- 
tends for  a  period  of  9°  calendar  days,  the  time  allowance  for 
completion  of  the  work  required  under  said  Contract  No,  48  and 
liquidated  damages  on  account  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  847O-- > 

RESOLVED',  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deeds  from  the 
following  named  p  arties  or  the  legal  owners,  required  for  the 
Sunset  Supply  Line: 

Jefferson  School  District 
Henry  Stone son  et  al 

an  easement,  50  feet  wide,  extending  from  the  southerly 
boundary  of  the  Lake  Merced  Golf  Course  property,  south- 
eastern and  easterly  to  the  westerly  terminus  of  87th 
Avenue-San  Mateo  County. 
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$1,625.00 
100 . 00 


Lake  Merced  Golf  and  Country  Club  $1,500.00 
Portion  of  land,  containing  0*735  acre-San  Mateo 
County  ,  being  a  certain    portion  of  land  delineated  on 
"Record  of  Survey  Map  of  Amended  Boundary  of  Lake  Merced 
Golf  and  Country  Club?\  recorded    April  23,  1946, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  847I — 

Resolved,  That  in  accordance  with  the  recommendation  of 
the  Man  ager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  said  City  and  County,  tO-wit: 

INSTALLING  CAR  RECORDER  POLE  BOXES-MUNICIPAL 
RAILWAY  CONTRACT  NO.  283 

be  and  the  same  is  hereby  awarded  to  Petersen  Engineering  Com- 
pany, 4126  26th  Street,  San  Francisco,  they  being  the  only 
bidder  and  whose  price  of  $8,340.00  is  reasonable* 

Funds  for  this  work  are  available  in  Appropriation  No* 
665-500-14. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8472-- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  for  the  extension   of  water  mains  and 
services,  the  contract  for 

The  Laying  of  6- Inch  Cast  Iron  Mains  in 
40th,  41st  and  42nd  Avenues  Between  Rivera 
and  Taraval  Streets-San  Francisco  Water 
Department  Specification  No.  461 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications, 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to 

E«  J.  Treacy-924  Irving  Street 
San  Francisco,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
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aforesaid  at  Eleven  Thousand  Three  Hundred  and  Seventy  Two 
Dollars  and  Fifty  Cents  ($11,372.50)  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated , 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
and  services. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  847V- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Recommendation  for  Contract  Payment,  in  amount 
$9,463.5!  and  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $5,756.65,    in  favor  of  Abbett  Electric  Co8,  under 
Municipal  Railway  Contract  No.  262-Constructing  a  Trolley 
System  for  Union  Street  Trolley  Coach  Line, 

On  motion  of  Commissioner   Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8474— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $232. 37> 
being  credit  difference  between  certified  estimated  contract 
price  and  final  perf ormance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $2,803.93,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  458-Laying  of  12?f  Cast  Iron 
Mains  in  Bella  Vista  Way,  between  Avoca  Alley  and  Molimo  Drive. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  847V- 

RESOLVEDf  That  all  non-civil  service  appointments,  tempo- 
rary appointments  and  removals  made  by  the  Manager  of  Utilities 
for  the  month  of  August,  1947,  be  and  the  same  are  hereby 
approved;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Controller  and  the  Civil 
Service  Commission, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8.176 — 

RESOLVED^  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the    Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 


Robin  Atkinson,  also  known  as 

Robin  Carter 
Agnes  Myklebust 
Joseph  Frank  O'Donnell 
Kay  Robin 
Carrie  Short 
Clara  Shulman 
Samuel  Tufo 

Theodore  M.  Weil  and  Phoenix 

Insurance  Co, 
Marion  E.  Moore 
Benjamin  F.  Thomas 


February  21,  1947 
June  23,  1947 

July  15,  1947 
September  15,  1947 
April  19,  1947 
July  7,  1947 
July  24,  1947 

March  3,  1945 
July  7,  1947 
March  25,  1947 


$500.00 
207.90 

350.00 
255,82 
200.00 

300*00 
200 c 00 

125.00 
650.00 
750.00 


Litigated  settlements 


Victoria  Anderson 

Catherine  Faulkner  and  John  D 

Faulkner 
Francis  A.  Smith 


April  24,  1946 

March  13,  1947 
April  15,  1946 


500,00 

600.00 
.750.00 
,396.72 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Lei  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8zi77 — 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 


Water  Department  Request  for  Allocation  of  Funds,  in  amount 
l#2,500,00,  under  Appropriation  No.  66-979-56,  to  provide  funds 
for  preparation  of  plans  and  specifications  for  the  Lake  Merced 
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Pumping  Plant. 


Water  Department  Request  for  Allocation  of  Funds,  in  amount 
$25, 000#OOt  under  Appropriation   No.  66-924-OO,  to  provide  funds 
for  removal  of  intake  screen  structure  for  Adit  No.  1  and  in- 
stall in  its    place  a  6oft  x  25*  long  steel  pipe  screen  plate 
perforated  at  2"  centers,  construct  concrete  transition 
structure  to  connect  new  screen  with  existing  adit  to  inlet  tow- 
er-Calaveras  Reservoir  Inlet  Tower. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$25,000.00,  from  Appropriation  No.  66-950-OO,  to  credit  of 
Appropriation  No.  766-399-98-3,  to  provide  additional  funds  for 
purchase  of  12,360  feet  of  605?  diameter  steel  pipe-7/l6??  thick- 
ness and  2,130  feet  of  60"  diameter  steel  pipe~3/8?T  thickness- 
Section  No.  2-Sunset  Supply  Line. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8478— 

RESOLVED,  That  Resolution  N°.  8353,  adopted  July  28,  1947, 
be  and  the  same  is  hereby  amended,  designating  September  1, 
1947,  instead  of  August  1,  1947,  as  the  effective  date  cover- 
ing revocable  oermit  granted  to  American  Airlines  to  occupv  and 
utilize  portions  of  the  San  Francisco  Airport,  at  an  annual 
rental  of  $2,039.73, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO ,8479— 

RESOLVED ,  That  that  certain  Airport  Revocable  Permit, 
authorized  under  Resolution  No.  8333  of  July  21,  1947,  to 
Robert  J,  Wagner  for  commercial  photography  at  the  San  Fran- 
cisco Airport  be  and  the  same  is  hereby  revoked. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  848O— 

RESOLVED '  That  this  Commission  approves  Recommendation  for 
Contract  Pavm&nt,  in  amount  $14,940.00,  in  favor  of  Eaton  and 
Smith,  under  Municipal  Railway  Contract  No.  270-Cons true ting 
the  Stockton-Fourth  Street  Connection. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  848 1— 

WHEREAS    this  Commission  entered  into  agreement,  f or  a 
three  year  period  ending  October  19,  1947*  with  Leonard  V. 
Newton  as  Consulting  Engineer,  for  the  making  of  plans,  studies 
and  reports  for  the  consolidation  of  the  operations  of  the 
Market  Street    Railway  with  the  Municipal  Railway  and  for  the 
improvement  of  the  service,  plant  and  equipment  thereof:  and, 

WHEREAS,  in  accordance  with  the  terms  of  said  agreement, 
Mr.  Newton  prepared  and  submitted  to  this  Commission  a  plan 
entitled  "Postwar  Transit  Plan  for  Municipal  Railway",  said 
plan  being  accepted  by  this  Commission  as  a  fundamental  working 
transportation  document  and  basic  plan  for  modernization  of 
surface  transit  facilities:  and# 

WHEREAS t  during  the  life  of  said  agreement,  Mr.  Newton 
as  Consulting  Engineer  rendered  valuable  service  to  the  City 
and  Count v  of  San  Francisco  on  the  many  traffic  and  transit 
problems  affecting  the  operations  of  the  Municipal  Railway 
during  and  since  consolidation: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  recognition  of  the  valuable  service  rendered,  by 
this  resolution,  expresses  to  Mr.  Leonard  V,  Newton,  its  appre- 
ciation for  the  efficient  plans  and  reports  submitted  for  uni- 
fied operations  and  the  splendid  spirit  of  cooperation  that 
existed  during  life  of  said  agreement: 

BE  IT  FURTHER  RESOLVED    That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Leonard  V,  Newton. 


THEREUPON  THE  MEETING  ADJOURNED . 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


6o6th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 

6,  1947. 

♦  ale*:!)**********************************  $$$$:}:*:£**$$**£$********  $  *  *  *  *  > 


Present:    Commissioners  Marshall  Dill,  w.  I.  Kohnke  and 

Daniel  P.  Del  Carlo 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  605th  regular  meeting  of  the 
Commission  held  September  29,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8482-- 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  the  contract  for 

The  Laying  of  6-Inch  Cast  Iron  Mains  in 
Graystone  Terrace  from  Corbett  Avenue  to 
Villa  Terrace-San  Francisco  Water  Depart- 
ment Specification  No.  465 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same    is  hereby  awarded  to 
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Fred  T.  Fairey, 


he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Five  Thousand  and  Twenty  Three  Dollars  ($5,023,00) 
said  sum  being  the  total  price  for  the  lowest  bid  submitted 
on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

AND  BE  IT  FURTHER  RESOLVED ^  The  Controller    is  hereby  re- 
ouested  to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services . 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  848V- 

RESOLVED  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  the  contract  for 

The  Laying  of  6- Inch  and  8-Inch  Cast  Iron 
Mains  in  Gaven  Street  and  Treat  Avenue-San 
Francisco  Water  Department  Specification 
No.  462 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
Countv  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

San  Francisco  Water  Department 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Five  Thousand  One  Hundred  and  Thirty  Nine 
Dollars  and  Twenty  Five  Cents  ($5,139.25)  said  sum  being  the 
total  price  for  the  lowest  bid  submitted  on  the  basis  herein- 
above stated. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected, 

AND  BE  IT  FURTHER  RESOLVED f  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution,  signed  by  Commissioners 
Kohnke,  Del  Carlo  and  Plant  on  October  2,  1947  was  ratified: 

— RESOLUTION  NO.  8484— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  emergency 
ordinance,  appropriating  the  sum  of  $59* 200 #00,  f^om  the  Un- 
appropriated Balance  of  Funds-Hetch  Hetchy  Project  Operating 
(Power)  Fund,  to  credit  of: 

Appropriation  No.    68-925-OI  $5,200.00 
"  768-500-01  22,500.00 

"  768-200-01-1  11,500.00  .$39,200.00 

to  provide  additional  funds  for  certification  of  HHWS  Contract 
No.  200-C ons true t ion  of  a  Sluiceway  and  Miscellaneous  Work 
in  the  Lower  Cherry  Aqueduct. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  848^-- 

WHEREAS,  Louis  Litzius  has  retired  from  the  service  of  the 
City  and  County  of  San  Francisco,  after  serving  as    a  Motorman 
in  the  Municipal  Railway  for  a  period  of  thirty  five  years;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  Public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS 9  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Litzius  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

'THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
bv  this  resolution,  expresses  to  Mr.  Litzius,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed:  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Louis  Litzius. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S486 — 

WHEREAS,  Harry  J.  Patterson  has  retired  from  the  service 
of  the  City  and  County  of  San  Francisco,  after  serving  as  a 
Conductor  in  the  Municipal  Railway  for  a  period  of  thirty  three 
years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS ,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Patterson  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr.  Patterson,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Harry  J.  Patterson, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8487— 

WHEREAS,  David  Toomey  has  retired  from  the  service  of  the 
City  and  County  of  San  Francisco,  after  serving  as  a  Motorman 
in  the  Municipal  Railway  for  a  period  of  thirty  years;  and, 

WHEREAS ,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS f  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Toomey  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution,  expresses  to  Mr.  Toomey,  its  best  wishes  for  a 
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long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED    That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  nr.  David  Toomey. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8488-- 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  th&  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  and  judgment 
as  follows: 


Claimant 

Non-litigated  settlements 


Litigated  settlements: 
Curtis  P.  Bellamy 
Zlta  Elliott 
Mittie  Farrington 
Perry  H.  Ford 
Rudolph  C.  Waller 

Judgment: 

Fanny  Mc  Dougall 


Date  of  Accident  Settlement 


400.00 
250.0a 
164.OO 
300.00 
117.89 
900.00 
600.00 
600.00 
3,000,00 


November  20,  1944  5,000,00 

May  12,  1947  250,00 

December  12,  1946  600,00 

May  24,  1946  150.00 

May  29,  1946  300.00 


June  19,  1946  791,70 

113,363.59 


Hazel  Gunderson 
Lillian  E,  Klein 
Enzo  Musolino 
Harriet  Rylatt 
William  R.  Venable 
Marja  C.  Allen 
Frank  L.  Fitch 
Edith  Johnson 
Ethel  M.  Beroldo 


March  19,  1947 
July  28,  1947 
September  4,  1947 
August  11,  1947 
August  7,  1947 
January  10,  1947 
April  17,  1947 
January  13,  1947 
September  19,  1946 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8489— 

RESOLVED,  That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  the  contract  for: 
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Construction  of  a  Sluiceway  and  Mis- 
cellaneous Work  in  the  Lower  Cherry 
Aqueduct-Hetch  Hetchy  Water  Supply 
Contract  No.  200 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  a$d  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Joe  Chevreaux,  Box  65,  Sta,  A, 
Auburn,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid,  at  $62,408.50,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above-mentioned  work  are  hereby 
rejected . 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  N09  84QO-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in 
amount  $330.00,  under  Appropriation  No.  768-112-00,  to  provide 
funds  for  second  quarter  estimated  expenses-Holiday  Relief- 
Water. 

Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in  amount 
$1,013,00,  under  Appropriation  No.  768-112-01,  to  provide  funds 
for  second  quarter  estimated  expenses-Holidav  Relief-Power, 

Hetch  Hetchy  Bureau  Reouest  for  Additional  Allotment,  in  amount 
$533.00,  under  Appropriation  No.  768-111-01,  to  provide  funds  • 
for  second  quarter  estimated  expense-Overtime-Power. 

Hetch  Hetchy  Bureau  Reouest  for  Additional  Allotment,  in  amount 
$2,317,25,  under  Appropriation  No,  768-212-03,  to  provide  funds 
for  second  auarter  work  order-Routine  Maintenance-Roads. 

Hetch  Hetchv  Bureau  Request  for  Additional  Allotment,  in  amount 
$500.00,  under  Appropriation  No.  768-200-01,  to  provide  funds 
for  second  Quarter  expenses-Contractual  Services. 
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Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in  amount 
$1,548.25.  under  Appropriation  No.  768-200-01-2,  to  provide  for 
encumbrance  of  second  quarter  work  orders  until  first  quarter 
work  orders  are  liquidated-Routine  Production  Maintenance, 

Municipal  Railway  Request  for  Additional  Allotment,  in  amount 
$50,000.00,  under  Appropriation  No.  765-300-99-Materials  and 
Supplies,  to  provide  for  First  and  Second  Quarter's  Encumbran- 
ces. 

Airport  Request  for  Additional  Allotment,  in  amount  $2,025.00, 
under  Appropriation  No.  76z|-lll-00-OvertIme-$575.00  and  Appro- 
priation No.  764-112-OO-Holiday  Relief -$1, 450. 00-Second  Quarter 
Fiscal  Year, 

On  motion  of  Commissioner  Koiinke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  reouests  the  Con- 
trollers certification  of    Airport  Reauest  for  Allocation  of 
Funds,  in  amount  $1,296.00,  under  Appropriation  No.  96-940-OO-3 
Airport  Bond  Fund,  to  provide  for  alterations  to  International 
Terminal  Building  to  accommodate  U.  S#  Department  of  Immigra- 
tion; and, 

BE  IT  FURTHER  RESOLVED,  That  that  portion  of  Resolution 
No.  8443,  adopted  September  15,  1947  >  requesting  allocation  of 
said  sum  of  $1,296.00,  under  Reconstruction  and  Replacement 
Fund,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  in  accordance  with  provisions  of  Section 
19  (i)  of  the  Charter,  this  Commission  hereby  requests  the 
Purchaser  of  Supplies,  to  provide  for  the  year  commencing 
October  16,  1947,  bonding  Principals,  as  follows: 


—RESOLUTION  NO.  84QI-- 


— RESOLUTION  NO.  8^02— 


James  H.  Turner- Manager  of  Utilities 
Commissioner  Marshall  Dill 
Commissioner  Lloyd  S.  Ackerman 
Commissioner  W.  I.  Kohnke 
Commissioner  Daniel  F.  Del  Carlo 
Commissioner  Thomas  G-.  Plant 


$25,000.00 


2,500.00 
2,500.00 
2,500.00 
2,500.00 
2,500,00 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  849 V- 

RESGLVED    That  this  Commission  approves  Recommendations 
for  Contract  f>avment,  as  follows: 

Contract  Payment,  in  amount  $531,159.93,  in  favor  of  Guy  F, 
Atkinson,  under  Airport  Contract  No.  93-Airport  Extension  Fill, 
Drainage  Work  and  Related  Construction. 

Contract  Payment,  in  amount  $281,613.81,  in  favor  of  Chas.  L, 
Harnev,  under  Airport  Contract  No.  96-Pavement,  Drainage  and 
Related  Work, 

Contract  Payment,  in  amount  $1,346,63,  in  favor  of  Metropoli- 
tan Construction  Co.  under  SFWD  Contract  No.  423-Replacing 
Diversion  Flume  at  San  Mateo  Dam  No.  2, 

Contract  Payment,  in  amount  $18, 023,10,  in  favor  of  Metropoli- 
tan Construction  Co.,  under  SFWD  Contract  No.  456-Replacing 
Stone  Dam  Aqueduct. 

Contract  Payment,  in  amount  $70,486,00,  in  favor  of  M  &  K  Cor- 
poration, under  SFWD  Contract  No.  452-Construction  of  60?T 
Sunset  Supply  Line. 

Contract  Payment,  in  amount  $10,723.32,  in  favor  of  E.  J. 
Treacy,  under  SFWD  Contract  No.  425-Laying  CI  Mains  and  Services 
in  Laurel  Heights  Subdivision. 

Contract  Payment,  in  amount  $8,280, 00,  in  favor  of  Wellnitz 
and  De  Narde,  under  Municipal  Railway  Contract  No.  268-Con- 
structing  Central  Receiving  Room  in  Geary  Carhouse. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Lei  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8494— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  apply  for  and  accept  on  behalf  of  the 
Commission,  a  permit  from  the  City  of  San  Bruno,  granting  the 
City  and  County  of  San  Francisco  the  right  to  construct,  main- 
tain and  operate  a  24-inch  water  pipe  line  along  San  Felipe 
Avenue  in  the  City  of  San  Bruno,  said  water  pipe  line  to  serve 
the  San  Francisco  Airport, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  849^ — 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract,  in  amount  $4*4&» 
being  the  credit  difference  between  certified  estimated  contract 
and  final  performance;  approves  Certificate  of  Acceptance  and 
Final  Payment,  in  amount  $12,002.14,  in  favor  of  Beerman  and 
Jones,  under  HHWS  Contract  No.  193-Surfacing  Roadways  at 
Moccasin,  Priest  and  Earlv  Intake, 


THEREUPON  THE  MEETING  ADJOURNED, 


5597- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

607th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 
14,  1947. 


Present:    Commissioners  W.  I.  Kohnke,  Daniel  P.  Del  Carlo  and 
Thomas  G.  Plant 

In  absence  of  President  and  Vice  President,  Commissioner  W.  I. 
Kohnke  presided* 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  606th  regular  meeting  of  the  Com- 
mission held  October  6,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  signed  by  Commissioners 
Kohnke,  Del  Carlo  and  Plant  on  October  8,  1947  was  ratified, 

—RESOLUTION  NO.  8496— 

WHEREAS f  the  Purchaser  of  Supplies  recently  received  bids 
for  the  supplying  of  transfers  for  the  account  of  the  Municipal 
Railway;  and, 

WHEREAS    the  low  bid  submitted  to  said  Purchaser  of 
Supplies  was* irregular  and  all  bids  were  rejected;  and, 

WHEREAS,  to  insure  normal  operations  of  the  Municipal 
Railway,  it  is  imperative  that  transfers  be  furnished  on  the 
date  required;  and, 


WHEREAS'  time  will  not  permit  the  Purchaser  of  Supplies 
to  receive  nSw  bids  under  procedure  ordinance  in  time  to 
serve  the  needs  of  said  Municipal  Railway: 
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THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
consonance  with  contract  procedure,  hereby  declares  the  existence 
of  an  emergency  in  that  time  will  not  permit  of  the  Purchaser 
of  Supplies  to  receive  new  bids  for  said  transfers  and  the  Com- 
mission hereby  requests  said  Purchaser  of  Supplies  to  take  such 
emergency  measures  as  he  deems  necessary  to  insure  delivery  of 
transfers  to  said  Municipal  Railway  on  the  date  required. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  signed  by  Commissioners  Dill, 
Kohnke  and  Del  Carlo  on  October  9,  1947  was  ratified. 

- -RESOLUTION  NO.  8407- - 

RESOLVED,  That  this  Commission  hereby  reouests  the  Con- 
troller^ certification  of  Municipal  Railway  Request  for 
Additional  Allotment  No.  765-64,  in  amount  $90,000.00,  under 
Appropriation  No,  765-I3O-OI-99,  to  provide  additional  funds 
for  payment  of  Platform  Wages-First  Quarter  Fiscal  Year  1947- 
1948. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8498— 

RESOLVED'  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  said  Citv  and  County,  to-wit: 

ALTERATIONS  TO  EXISTING  STREET  LIGHTING  SYSTEM  IN 
GOLDEN  GATE  PARK  CROSS  OVER  DRIVE  AND  PARK  PRESIDIO 
BY  PASS  DRIVE  LINCOLN  WAY  TO  FULTON  STREET-BUREAU 
OF  LIGHT,  HEAT  AND  POWER  CONTRACT  ^7 

be  and  the  same  is  hereby  awarded  to  H.  C.  Reid  and  Co.,  the 
lowest  regular  and  responsible  bidder  for  the  sum    of  $4,390*0° 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected , 

Funds  for  this  work  are  available  under  Appropriation  No. 
763-913-OO. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  849Q-- 

RESOLVEE,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $2,034.43, 
being  credit  difference  between  certified  estimated  contract 
and  final  performance;  approves  Certificate  of  Acceptance  and 
Final  Payment,  in  amount  §10, 061,87,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No,  426-Laying  of  6-Inch,  8- Inch 
and  12-Inch  Cast  Iron  Mains  in  Miraloma  Park  Subdivision. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^00— 

WHEREAS,  Municipal  Railway  Contract  No.  2^9  for  Installing 
Car  Recorder  Pole  Eoxes,  awarded  to  Petersen  Engineering  Co., 
should  in   accordance  with  the  time  set  forth  in  said  contract 
be  completed  on  September  28,  1947 ;  and, 

WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
in  getting  certain  clean  up  work  performed  by  others;  and, 

WHEREAS f  said  Contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  time  of 'nine  (9)  calendar  days  for 
completion  of  said  Municipal  Railway  contract  and  liquidated 
damages  for  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^01— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and  Final 
Payment  in  amount  $6,970*00,  under  Municipal  Railway  Contract 
No.  279- installing  Car  Recorder  Pole  Boxes,  contractor, 
Petersen  Engineering  Co. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  3SQ2~ 

RESOLVED>  That  this  Commission   accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $42.90, 
toeing  additional  cost  covering  39  incised  letters  in  in- 
scription, in  excess  of  300  letters  estimated  in  specifications; 
approves  Certificate  of  Acceptance  and  Pinal  Pavment,  in  amount 
$6,552.68,  in  favor  of  Adam  Arras  and  Son,  under  Airport 
Contract  No.  97-Construction  of  Flag  Pole  and  Appurtenances 
at  San  Francisco  Airport. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^0 V- 

WHEREAS,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No*  ^0-Const,r\icting  a  Street 
Lighting  System  for  Union  Square,  Abbett  Electric  Co.,  con- 
tractor, as  originally  fixed  under  the  terms  of  the  contract 
will  expire  November  1,  1947 ;  and, 

WHEREAS,  there  has  been  unavoidable  delay  in  delivery 
of  five  of  the  luminaires  for  installation  under  this  con- 
tract; and, 

WHEREAS ,  the  contractor  has  prosecuted  the  work  diligently 
but  due  to  the  above  mentioned  delay  will  be  unable  to  complete 
the  work  within  the  original  contract  time  allowance: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  ex- 
tends for  a  period  of  45  calendar  days  the  time  allowance  for 
completion  of  the  work  required  under  said  Contract  No.  50 
and  linuidated  damages  on  account  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8504— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

PAVING  OF  ROADWAYS  AT  SUNOL  HEAI QUARTERS 
IN  ALAMEDA  COUNTY-SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO.  463 
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a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularlv  on  file  for  the  estimated  Quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same    is  hereby  awarded  to 

Clements  &  Company, 
941  Athereton  Street,  Hayward, 
California 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Pour  Thousand  Six  Hundred  Twenty  Dollars 
($4,620.00)  said  sum  being  the  total  price  for  the  lowest  bid 
submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8505— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

TEST  BORINGS  AT  SAN  PRANCISCI  AIRPORT 
Airport  Contract  No.  104 

a  public  work  to  be  performed,  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

J.  N.  Pitcher,  2  Hillside  Blvd., 
Daly  City,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  #8,995.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

No  other  bids  were  submitted  for  the  above  described  work. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund,  Appropriation  No.  96-913-OO. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  8506-- 

RESOLVED f  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  the  disposition  of  Action  No.  216262  in  the  Municipal 
Court  of  the  City  and  County  of  San  Francisco,  State  of  Calif- 
ornia, resulting  from  an  accident  occurring  November  22,  1945» 
by  payment  by  the  City  and  County  of  San  Francisco  of  the  sum 
of  |200.00  to  plaintiff  Railway  Express  Agency,  a  corporation, 
and  by  exchange  of  releases  by  and  between  the  City  and  County 
of  San  Francisco  and  Railway  Express  Agency,  a  corporation; 
and.  requests  the  Controller  to  draw  the  necessary  warrant 
and  the  City  to  execute  and  exchange  the  necessary  releases: 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED.  That 


—RESOLUTION 
on 


NO. 


S5Q2-- 


re commendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attornev,  this  Com- 
misssion  approves  and  hereby  reouests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  pajmient  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 

Non-litigated  settlements 
Ruth  Caro 
Milton  S.  Clark 
Ida  R.  Kalish 
Emma  Negro 
Louise  Warder 
Grace  Ferguson 
Lillian  Graswish 
Inga  Velde 
Ann  J.  Rogers 


Date  of  Accident 

July  29,  1947 
July  23,  1947 
June  19,  1947 
August  8,  1947 
November  l3,  1946 
June  4,  1947 
June  20,  1947 
June  20,  1947 
May  14,  1947 


Settlement 


$  450.00 
125.00 
400.00 
169.30 
375.00 
750.00 
950.00 
700.00 
1,500.00 


Litigated  settlements 
Cornelius  Finnigan 
Mary  Franklin 
Regina  Kahn 
Carmen  Morrison 


Nay  9,  1945 
December  24,  1945 
August  11,  1046' 
April  7,  1946 


Add:  Railway  Express  Agency,  as  per  Reso- 
lution No.  8506 


2,000.00 
600 . 00 

4,000.00 
1.000.00 
13»019.30 

200.00 
$  13,219.30 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^o8— 

RESOLVED,  That  in    accordance  with    the  recommendation 
of  the  Manager  of  Utilities,  the  bid  submitted  for  the  con- 
tract for  Constructing  12-Inch  Pressure  Sewer  at  San  Francisco 
Airport-Airport  Contract  No.  103,  be    and  it  is  hereby  rejected 
the  amount  of  the  bid  (which  was  the  only  one  received)  being 
substantially  in  excess  of  the  funds  alloted  for  the  work. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO,  8^09— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Airport 
Department  of  this  Commission  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupation  of  land  and 
property  under    control  of  that  department,  as  hereinafter  set 
forth: 

THEREFORE,  BE  IT  RESOLVED'  That    the  Public  Utilities 
Commission  of  the  City  and  Coufity  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company 

Permit  to  construct,  replace,  maintain  and  use  a  20-inch 
diameter  steel  pipe  line  for  conveying  @s  across  the  City's 
lands  in  San  Mateo  County,  California,  described  as  follows: 

A  strip  of  land  15  feet  in  width  lying  within  the 
boundary  of  San  Francisco  Airport  and  extending  from 
Millbrae  Avenue  and  Bayshore  Highway  to  San  Bruno 
Avenue  Extension  and  Bayshore  Highway  along  a  route 
lying  generally  west  of  the  Bayshore  Freeway. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^10— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  sign  for  and  on  behalf  of  the  Com- 
mission, that  certain   agreement  with  the  Western  Pacific 
Railroad  Company,  under  the  terms  of  which  said  Western  Pacifi-. 
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Railroad  Company  grants  to  the  City  and  County  of    San  Fran- 
cisco a  license  to  construct,  install,  maintain  and  operate 
a  30"  water  pipe  line  beneath  the  tracks  of  said  Western 
Pacific  Railroad  Company  at  SngineerTs  Station  8694-24,  approxi- 
mately li  miles  south  of  Pleasanton  in  Alameda  County,  said 
water  line  to  replace  a  portion  of  the  existing  Pleasanton 
Pipe  Line. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution   was  adopted  unanimously: 

--RESOLUTION  NO.  85II-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$195.45,  from  Appropriation  No.  765-50O-OO,  to  credit  of 
Appropriation  No.  765-500-14,  to  provide  additional  funds  for 
certification  of  Contract  No.  283-Car  Recorder  Pole  Boxes. 

Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in 
amount  $700.00,  under  Appropriation  No.  768-4CO-OI,  to  pro- 
vide for  purchase  of  one  crankshaft  grinder. 

Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in 
amount  $12,325.25,  under  Appropriation  No.  768-20O-OI-I,  to 
provide  for  gunite  of  Lower  Cherry  Canal  and  Repairs  to  Wood 
Stave  Pipe-Lower  Cherry  Canal. 

Hetch  Hetchy  Bureau  Request  for  Additional  Allotment,  in 
amount  $197.00,  under  Appropriation  No.  768-III-O2,  to  provide 
funds  for  second  quarter  expense-Overtime-Bureau  of  Engineering 

Hetch  Hetchy  Bureau  Request  for  Allocation  of  Funds,  in  amount 
$3,600.00,  under  Appropriation  N0.  68-925-OI-IO6,  to  provide 
for  replacement  of  2-154,000  volt,  400  ampere,  type  "0"  oil- 
impregnated  condenser  bushings-Moccasin  Bus  Yard. 

Bureau  of  Light,  Heat  and  Power  Request  for  Allotment,  in 
amount  $247.50,  under  Appropriation  No.  763-Hl-OO,  to  provide 
funds  for  expenses  during  second  quarter-overtime. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^12— 

RESOLVED'  That  this  Commission  approves  Recommendations 
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for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $13,273.11,  in  favor  of  Fred  J. 
Early  Jr.,  under  SFWD  Contract  No.  436-Constructing  Irvington 
Pump  Station. 

Contract  Payment,  in  amount  $1,269,00,  in  favor  of  Edward  W. 
Scott  Electric  Co,,  under  Municipal  Railway  Contract  No.  2^2- 
Electric  Wiring  in  Bay  No.  /{-Geary  Carhouse. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  851V- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Municipal  Railway  Modification  of 
Contract,  in  amount  $100.32,  in    favor  of  Edward  W.  Scott 
Electric  Co.,  under  Municipal  Railway  Contract  No.  252-Electric 
Wiring  in  Bay  No.  4~Geary  Carhouse,  covering  the  following: 

Furnish  and  install  four  Novalux  Form  79s 
light  fixtures  on  the  southerly  side  of  the 
Geary  Carhouse  Q  $25.08  each-$100,32. 


HEARING: 

Application  State  Highway  Division  of  Beaches 
and  Parks  for  right  of  way  for  equestrian  trails 
through  properties  of  the  Water  Department  in 
San  Mateo  County* 

Mr.  Raymond  F.  Ray,  Senior  Right  of  way  Agent,  Division  of 
Beaches  and  Parks,  Department  of  Natural  Resources-State  of 
California,  outlined  briefly  the  program  of  the  State  and 
requested  that  the  application  for  trails  in  W£ter  Department 
properties  be  acted  upon  favorably    to  further  development 
of  recreational  activities. 

Mr.  Ray  Stone-Secretary  of  the  California  State  HorsemensTV 
Association-representing  20,000  members,  submitted  to  the* 
Commission  a  number  of  petitions,  wherein  it  is  requested 
that  the  Commission  grant  to  the  State  Park  Division  the 
right  of  way  through  the  Crystal  Springs  Property  for the 
California  Riding  and  Hiking  Trails.    In  the  opinion  of  Mr. 
Stone,  the  opening  of  riding  trails  would,  be  a  potent  factor 
in  overcoming  juvenile  delinquency. 

Mr,  John  Diggs  of  the  American  Trust  Co.-Sacramento,  Committee- 
man for  State    development  of  recreational  activities,  pleaded 
for  favorable  action  on  application  submitted,  to  develop  the 
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a  recreational  program  in  behalf  of  boy  scouts,  girl  scouts, 
hiking  clubs,  hostels,  etc. 

Mr*  Winston  Black  of  the  Peninsula  Circus  Club,  endorsed  the 
application  of  the  State  and  stated  that  through  proper 
policing,  the    properties  of  the  Water  Department  would  be 
sufficiently  safeguarded. 

Mr,  Roy  Samloow,  1690  Beach  Street,  San  Francisco  and  Crede 
Haberlim,  Vice  Mayor  of  San  Mateo,  outlined  plans  for  trails 
in  San  Mateo  County  as  a  War  Memorial  and  emphasized  the  need 
of  trails  through  Water  Department  properties  as  a  necessary 
requisite, 

Mr.  James  E.  Warren,  Assistant  Civil  Engineer  of  the  State, 
outlined  the  State's  program  in  development  of  trails,  ac- 
quisition of  lands"  gifts,  leases  and  methods  of  protection 
of  property  involved. 


On  motion  of  Commissioner  Del  Carlo,  the  matter  was  taken 
under  advisement. 

Mr.  James  H.  Turner,  Manager  of  Utilities,  reminded  those 
present,  that  the  Commission,  following  the  end  of  the  war, 
promptly  restored  vriding  privileges  through  Water  Department 
properties  in  San  r-feteo  County. 


THEREUPON  THE  MEETING  ADJOURNED. 


Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


608th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 
20,  I947. 


Present:  Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 
W.  I.  Kohnke  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  607th  regular  meeting  of  the 
Commission  held  October  14,  1947  were  approved. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^14 — 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchv  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupation  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  Citv  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company 

Permit  to  construct,  maintain  and  use  a  200  KV  elec- 
tric power  transmission  line  across  the  CityTs  land  in  San 
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Joaquin  County,  California,  described  as  follows: 

A  part  of  the  Moccasin  to  Newark  Electric  Transmission 
Line  100  foot  right  of  way  in  San  Joaquin  County  in  Section  3, 
T.  4S.,  R,  5Etf  MDB&M,  about  6i  miles  west  of  Vernalis  at 
HHWS  Eng.  Sta.  1778438,8. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

-^RESOLUTION  NO.  8^1f> — 

RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  Municipal  Railway  Revocable  Permit,  as  follows: 

T  o:     San  Francisco  "Niks" 

Permit  to  install  cookie  vending  machines  in  Geary, 
Potrero,  Sutro,  Mc  Allister,  Washington  and  Mason,  Fillmore, 
24th  &  Utah  and  Geneva  Divisions  of  the  Municipal  Railway,  for 
purpose  of  dispensing    var  ieties  of  cookies  and  crackers  in 
five-cent  packages,  at  a  payment  of  five  percent  (5$)  of 
gross  sales,  payable  quarterly. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8516-- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property,  to  enter  into  a  month  to  month  lease, 
with  Herbert  E.  Petersen,  an  agricultural  tenant  of  the  Water 
Department,  Alameda  County,  for  that  certain  warehouse  or  barn, 
being  in  area  40x100,  located  at  Sunol,  on  the  south  side  of  the 
highway  leading  from  Niles  to  Livermore,  commencing  November 
1,  1947,  at  a  monthly  rental  of  $15.00,  subject  to  certain 
conditions  of  storage  of  the  City's  crops,  cancellable  by 
either  party  on  thirty  days1  written  notice. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  foil 7-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  authorizing  quitclaim  deed 
to  California  Pacific  Title  Insurance  Company,  of  16.3457  acres 
of  the  Ravenswood-Belmont  Right  of  Way-San  Mateo  County  Parcel 
No.  38-reserving  to  the  City  and  County  of  San  Francisco  owner- 
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ship  of  its  telephone  line  located  on  portion  of  said  Parcel 
38;  the  Director  of  Property  shall  deliver  said  quitclaim  deed 
to  grantee  upon  payment  of  $16,345.70. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  853.8— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Construction  of  Collecting  Lines  at  Pleasanton 
Wells  and  Relocation  of  a  Portion  of  the 
Pleasanton  Pipe  Line-San  Francisco  Water  Depart- 
ment Specification  No.  466 

a  public  work  to  be  performed,  on  the  basis  of  the  unit 
prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth    in  the  related 
specifications,  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby 
awarded  to 

M.  J,  Lynch- 2251  Revere  Avenue 
San  Francisco,  Calif. 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Twenty  Nine  Thousand  One  Hundred  Twenty  Dollars 
($29,120.00)  said  sum  being  the  total  price  for  the  lowest  bid 
submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^1Q— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

Furnishing  and  Erecting  Prefabricated 
Steel  Buildings  at  Oakdale  and  Livermore- 
Hetch  Hetchy  Water  Supply  Contract  No.  201 
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be,  and  the  same  is  hereby  awarded  to  Don  da  Roza,  2194  E. 
Weber  Ave,,  Stockton,  California,  he  being  the  lowest  regular 
and  responsible  bidder  therefor,  at  the  lump  sum  price  of 
Twelve  Thousand,  Five  Hundred  and  Eightv-seven  Dollars 
($12,587.00)* 

And  all  other  bids  for  the  above-described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  Hetch 
Hetchy  Project  Operating  Fund-Appropriation  No.  768-50O-03-L 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^20— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  Citv  and  County,  to-wit: 

Replacing  Skylights  at  the  Elkton  Shops 
Municipal  Railway  Contract  No.  287 

be  and  the  same  is  hereby  awarded  to  Wm.  Mc  Intosh  and  Son, 
740-3^t;h  Avenue,  San  Francisco,  they  being  the  lowest  regular 
and  responsible  bidder  therefor  at  the  lump  sum  price  of 
$4,488.00. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected . 

FUNDS  for  this  work  are  available  in  Municipal  Railway 
Funds . 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^21— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  Citv  and  County  of  San  Francisco,  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County, 
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to-wit: 


Painting  Buildings  at  San  Francisco  Airport 
Airport  Contract  No,  101 

be,  and  the  same  is  hereby  awarded  to  D.  Zelinsky  and  Sons, 
165  Grove  Street,  San  Francisco,  California,  they  being  the 
lowest  regular  and  responsible  bidder  therefor,  at  the  lump 
sum  price  of  Six  Thousand  Six  Hundred  Thirty  Eight  Dollars 
($6,638,00), 

And  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  Airport 
Reconstruction  and  Replacement  Fund,  Approoria tion  No.  64- 
Q25-23* 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8522-- 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settle- 
ments, as  follows: 


Claimant 

Non-litigated  settlements 

George  E.  Bacigalupi 
Louise  Basch 
Mary  Korby 
Joseph  Marks 
Edith  Morris 
Marv  E.  Reed 
Fred  Paredes,  Jr. 
Josephine  Portoghese 
Edna  Simmons 
Emily  Maude  Wiener 
Arthur  A.  Cerf 

Litigated  settlements 
Margaret  Campbell 
Catherine  Duell 
Eleanor  Kurth 
Julia  K.  Pander 


Date  of  Accident  Settlement 


August  11,  1947 
September  2,  1947 
June  13,  1947 
May  30,  1947 
August  2Q,  1947 
August  13,  I947 
October  2,  1947 
August  23,  1947 
February'  21, '  1947 
August  24,  1947 
September  20,  1947 


June  20,  1946 
April  16,  1945 
November  19,  1946 
January  25,  1947 


103.00 
130.00 
103.00 
200.00 
200.00 
210.00 

13345 
500.00 

230.00 

500.00 

750.00 


500.00 
250.00 

350 . 00 
950.00 

$5,235-45 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED t  That  this  Commission  hereby  recmests  the 
Controller's  certification  of  Water  Department  Modification  of 
Contract,  in  amount  $886.50,  in  favor  of  M  &  K  Corporation, 
under  SFWD  Contract  No.  452-Cons true t ion  of  6o?t  Sunset  Supply 
Line,  covering  the  following: 

Furnish  and  install  approximately  300  linear 
feet  of  10?!  vitrified  clay  drain  pipe,  along 
Lake  Merced  Boulevard,  cost  of  work  performed 
to  be  billed  to  Department  of  Public  Works. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8524-- 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department  that  sufficient  cause  exists  for  termina- 
tion of  that  certain  contract  known  as  Water  Department  Con- 
tract WD  451-For  Alterations  to  the  Fifth  Floor  of  the  San 
Francisco  Water  Department  Building,  425  Mason  Street,  San 
Francisco,  California,  awarded  to  the  Bert  Construction  Co., 
on  July  21,  1947  by  Resolution  No.  8338,  and  the  same  is 
herebv  terminated. 

This  action  is  taken  pursuant  to  Paragraph  35  of  tlie 
above  mentioned  contract  and  for  the  causes  that  that  the 
contractor  has  violated  Paragraphs  13,  14,  16  and  35  of  the 
above  mentioned  contracts 

AND  BE  IT  FURTHER  RESOLVED,  That  the  United  Pacific 
Insurance  Company,  206  Sansome  Street,  San  Francisco,  Calif- 
ornia, the  bonding  company  of  the  Bert  Construction  Company, 
be  notified  of  the  breach  and  termination    of  said  contract 
and  that  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  demands  perf ormance  of  the  said 
United  Pacific  Insurance  Company  under  their  performance  bond 
and  labor  and  material  bond  No.  88673* 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^25— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  No.  1,  in  amount 
$14,437.99,  being  credit  difference  between  certified  estima- 
ted contract  and  final  performance;  approves  Certificate  of 
Acceptance  and  Final  Payment,  in  amount  $19,309.59*  in  favor 
of  Chas.  L.  Harney,  under  Municipal  Railway  Contract  No.  253- 
Reconstruction  of  Inner  Tracks  on  Market  Street  between 
Fremont  and  Eddy  Streets. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^26— 

RESOLVED'  That  this  Commission  accepts  the  services 
rendered  as  bsin^  satisfactorily  completed  in  accordance  with 
terms    of  contract;  approves  Modification  of  Contract  in 
amount  $4,139.80,  being  credit  deduction  for  time  not  employed 
on  contract;  approves  Certificate  of  Acceptance  and  Pinal 
Payment,  in  amount  fl, 021,39*  in  favor  of  Leonard  V.  Newton, 
for  full  time  services  as  consulting  engineer,  in  accordance 
with  contract  dated  October  2,  1944* 

On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^27— 

RESOLVED    That  Resolution  No.  7418,  adopted  May  20,  1946, 
authorizing  issuance  of  revocable  permit  to  United  Air  Lines 
covering  occupancy  of  certain  Airport  property,  be  and  the  same 
is  hereby  amended,  designating  July  1,  1946,  as  effective 
date,  area  of  land  under  occupancy  being  18.5  acres,  at  an 
annual  rental  of  $4,030.00,  said  charge  to  be  prorated  by 
months  for  periods  less  than  a  year. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^28— 

RESOLVED,  That  this  Commission  hereby  reouests  the  Con- 
trollers certification  of  the  following: 

Airport  Recuest  for  Allocation  of  Funds,  in  amount  $6,638.00 
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Appropriation  No.  64-925-23-Reconstruction  and  Replacement 
Fund,  to  orovide  for  certification  of  Contract  No,  101-Painting 
Buildings  at  San  Francisco  Airport, 

Hetch  Hetchv  Division  Request  for  Allocation  of  Funds,  in 
amount  $3,700.00,  under  Appropriation  No,  68-925-OI-I07,  to 
provide  for  replacement  of  obsolete  graphic  totalizing  mega- 
wattmeter-Moccasin  Power  House. 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$6,588.75,  under  Appropriation  No,  766-40O-OO,  to  provide  for 
purchase  of  equipment  as  provided  for  in  the  1947-I948  budget. 

Water  Department  Request  for  Intra  Fund  Transfer,  in  amount 
$710*00,  from  Appropriation  No.  66-95O-OO,  to  credit  of  Appro- 
priation No.  66-960-OO,  to  provide  for  construction  of  curb 
and  gutter  in  the  matter  of  widening  the  pavement  of  El  Camino 
Real  north  of  Garden  Terrace  No.  1-niorth  of  San  Carlos,  in 
front  of  the  130  foot  frontage  of  the  Water  Department  property. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


609th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 

27,  1947- 

******************************************************** 


Present:    Commissioners  Marshall  Dill,  'Lloyd  S.  Ackerman  and 
W.  I.  Kohnke. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  608th  regular  meeting  of  the 
Commission  held  October  20,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^2Q— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  execution  of  Water  Department 
agricultural  leases,  as  follows: 

Norman  Rose,  of  Miles,  covering  2  acres,  more  or  less,  being 

portion  of  Deed  Parcel  57-Niles  Canyon  Lands,  for 
period  of  one  year,  beginning  November  1,  1947>  at  a  rental 
or  #12.00, 

M,  Moniz  of  Pleasanton,  covering  2,25  ^cres,  more  or  less, 

being  portion  of  the  50-foot  strip  of  land  in  Deed 
Parcel  71 -Alameda  Count y  Lands,  for  period  of  three  years, 
beginning  November  1,  I947,  at  an  annual  rental  of  $10.00. 

Lawrence  Mendoza  of  Sunol,  covering  52  acres,  more  or  less, 

being  portions  of  Lots  1  and  6  of  the  Sunol 
Portion  of  the  Rancho  El  Valle  de  San  Jose,  for  period  of 
three  years,  beginning  November  1,  1947?  on  a  share  crop  basis, 
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plus  payment  of  a  minimum  rate  or  25  cents  per  acre  per  annum 
for  all  acreage  pastured  to  livestock  after  crops  have  been 
harvested  and  removed. 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^0— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation No.  766-110-00- Permanent  Salaries,  to  provide  for 
compensation  of  employees  recently  reclassified  by  the  Civil 
Service  Commission,    as  follows: 

Create: 


Item 
No. 


No. 

Empls. 


Class 


Title 


Compensation 
Schedule 


15.1 
13.2 
17.1 
17.2 

17-3 


1 
1 
1 
1 
1 


F401A  Junior  Engineer 

F4IOF  Engineer,  Civil 

L52  Bacteriological  Lab.Asst, 

LI30  Water  Chemist 

L132  Senior  Water  Chemist 


4* 

4P 


300-350 
450-550 
175-220 
220-275 
310-370 


Abolish: 


14 

2 

F523 

Jr. Engr. -Water  Purification 

220-275 

15 

1 

F524 

Asst.Engr.  II  " 

310-370 

16 

1 

F526 

Ch.Engr.  f? 

450-550 

17 

1 

L102 

Food  Chemist  Asst. 

200-275 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  8^1— 


RESOLVED'  That  all  non-civil  service  and  temporary 
appointments  and  removals,  made  by  the  Manager  of  Utilities, 
for  the  month  of  September,  1°47,  be  and  the  same  are  hereby 
approved;  and, 

32  IT  FURTHER.  RESOLVED,  That  report  of  said  appointments 
and  removals  be  forwarded  to  the  Civil  Service  Commission  and 
to  the  Controller. 
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On  motion  of  Commissioner  Ackerrran,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw- 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  and  Judgment 
as  follows: 


Claimant 
Non-litigated 


settlements 


A.  J.  Couture 

Alice  Drumheller 

Elizabeth  C.  Dunning 

Norman  Elkington 

Gertrude  Gurthrie 

Phoebe  A.  Guthrie 

Emily  Li  Hales 

Huertz-  Drivurself  Stations 

Edward  L*  LaHaderne 

Charles  G.  Marsh 

Selener  Mc  Gowan 

Alice  O'Brien 

K.  C.  Richards 

P-Iortensia  Rodriguez 

Elvira  Sarra 

Loretta  Young 

Edward  Weiss 

Marco  Weiss 

Berta  Toledo 


Litigated  settlements 
Mary  Bizzi 
James  Earl  Burris 
Roxie  Carter 
Audrey  Garner 
Lucillia  A.  I  reland 
Mae  Kealey  as  mother  and 
guardian  ad  litem  of 
Douglas  John  Kealey-a  minor 
Mae  Kealey 
William  J.  Porter 
Nell  Wiseman 

Judgment : 

Henderson  Houston 


Date  of  Accident 


August  4,  1947 
August  4>  1947 
July  30,  1947 
September  12,  1947 
March  8,  1947 
July  14,  1947 
March  19,  1947 
November  25,  1946 
July  16,  1947 
August  12,  1947 
September  7, '1947 
May  20,  1947 
October  6,  1947 
July  26,  1947 
February  15,  1947 
September  16,  1947 
May  26,  1947 
May  26,  1947 
August  6,  1947 


August  14,  1945 
August  27,  1945 
Januarv  1Q,  1945 
February  8,  194b 
April  9,  1946 


August  21,  1945 
ft 

December  2,  1944 
December  3,  1945 

October  21,  1945 


Settlement 


130,00 
198.89 

151.17 

226 . 30 
200.00 

350.00 
500.00 
300.00 

338.08 

500.00 

200.00 

157-95 

209.44 

150.00 
150.00 
211.41 
360.00 

650,00 


950.00 
2,500.00 
926.00 
900.00 
350.00 


200.00 
200.00 
500.00 
2,500.00 

^,166.60 
$17,333.86 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

'  --RESOLUTION  NO.  8^-- 

RESOLVED t  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco,  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County,  to- 
wit: 

Alterations  to  Field  Office  Building  at 
San  Francisco  Airport-Contract  No.  84 

be,  and  the  same  is  hereby  awarded  to  Wm.  Mc  Intosh  and  Son, 
740-3&th  Avenue,  San  Francisco,  California,  they  being  the 
lowest  regular  and  responsible  bidder  therefor,  at  the  lump 
sum  price  of  Twelve  Thousand  Three  Hundred  Ninety-Seven 
Dollars  ($12,397.00). 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1945  Airport 
Bond  Fund-Appropriation  No.  96-900-^0. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^Zt~ 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

Replacing    Fuel  Pumps  and  Pavement  in  the 
24th  Street  Garage-Mimic ipal  Railway 
Contract  No.  288 

be  and  the  same  is  hereby  awarded  to  Campbell  Construction  and 
Equipment  Co.,  465- 10th  Street,  San  Francisco,  they  being  the 
lowest  regular  and  responsible  bidder  therefor  at  the  lump 
sum  price  of  Si 1,558. 00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected , 

Funds  for  this  work  are  available  in  the  Municipal  Railway 
Reconstruction  and  Replacement  Fund. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  fe)V>~ 

RESOLVED t  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

Constructing  a  Street  Lighting  System 
on  Geneva  Avenue,  from  Alemany  Boulevard 
to  Mission  Street-Bureau  of  Light,  Heat 
and  Power  Contract  No.  44 

be  and  the  same  is  hereby  awarded  to  H.  C.  Reid  &  Co*,  the 
lowest  regular  and  responsible  bidder,  for  the  sum  of 
$2,560.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected . 

Funds  for  this  work  are  available  in  Appropriation  No. 
763-^30-15. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^6— 

RESOLVED    That  this  Commission  approves  travelling  ex- 
penses, in  amount  $199.00,  in  favor  of  George  A.  Helmer, 
Deputy  City  Attorney,  for  the  taking  of  depositions  involving 
claims  of  the  Municipal  Railway,  as  follows: 

Chicago:  -  Pauline  F.  Maggalotti,  Superior  Court  Action 
No.  355778. 

Marion  F.  Maggalotti,  Superior  Court  Action 
No.  355777. 

Council  Bluffs:  -  Lula  and  Chas.  Barrett-Superior  Court 

Action  No.  354913. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^7— 

RESOLVED t  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deed  from  Max 
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Schmidt,  or  legal  owner,  to  Lot  13,  Block  5>  Lots  18  and  44» 
Block  6,  as  per  Tract  No,  562-Meadow  Glen  Subdivision,  San 
Mateo  County,  required  for  Crystal  Springs  Pipe  Line  No.  2, 
and  that  the  sum  of  $6,000.00  be  paid  for  said  land  from 
Appropriation  No.  90-600-66. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^8— 


RES0LVEDf  That  this  Commission  hereby  requests  the 
Director  of  Property  to  enter  into  month  to  month  lease,  with 
Poster  and  Kleiser  Companv,  for  advertising  purposes,  poster 
space  on  portion  of  Lot  No.  1,  Assessor's  Block  14.OI,  32nd  and 
Clement,  at  a  yearly  rental  of  $40,00. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^9— 

RESOLVED*  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
Commission  to  sign  that  certain    supplemental  agreement,  being 
supplemental  to  agreement  dated  October  1,  1942,  between  the 
City  and  County  of  San  Francisco  and  Transcontinental  and 
Western  Air,  Inc.,  said  supplemental  agreement  granting  to  said 
Trans con  tinental  and  Western  Air>  Inc.,  the  right  to  use  and 
occupy  certain    demised  premises  of  the  San  Francisco  Airport, 
said  premises  coming  under  Part  XV  of  the  San  Francisco  Air- 
port Rates  and  Charges-ftDesTgnated  Airport  Tank  Farm  Area",, 
covering  an  area  of  43»5^°  sQuare  feet,  at  a  monthly  rental 
of  $18.15,  effective  November  1,  1947. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  fetfO— 

RESOLVED'  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
Commission,  to  sign  that  certain  Memorandum  of  Understanding 
with  Transcontinental  and  Western  Air,  Inc.,  under  the  terms  of 
which,  and  in  accordance  with  agreement  dated  October  1,  1942, 
provide  that  certain  charges  incorporated  in  paragraph  No.  1 
of  said  agreement,  dated  October  1,  1Q42,  will  concur  with 
those  established  by  the  City,  as  follows: 
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Effective  October  1,  1947 


Property 


Per  So.  Ft. 

per  year 


Annual  Rental 


Hangar  No,  4. 
10,Ol8  sq,  ft. 


$  0,36 


$  3,606.48 


Adjoining  Shop  Space 
2,200  so.  ft. 


.50 


1,100.00 


Ramp  Space  adjacent  to  and  east  of 
Hangar  No.  4.  


34,440   SQ.  ft. 


.05 


1.722.00 

$6,428.4^ 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerrnan,  the  following  resolution    was  adopted  unanimously: 


RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Water  Department  Request  for  Additional  Allotment,  in  amount 
$4,028.90,  under  Appropration  No.  766-111-00  in  amount 
§2,120,45,  and  under  Appropriation  No,  766-112-00,  in  amount 
$1,908*45,  to  provide  for  payment  of  Overtime  and  Holidays, 
for  period  ending  December  Jl,  1947- 

Airport  Allocation  of  Funds  No,  764-8,  in  amount  %r700,00, 
under  Appropriation  No.  ^64-212-00,  to  provide  for  certifica- 
tion of  Contract  No.  101-Painting  Buildings  at  San  Francisco 
Airport. 

Airport  Re cue st  for  Allocation  of  Funds,  in  amount  $1,200.00, 
under  Appropriation  No.  64-925-00. to  provide  for  application 
of  "NuRoof"  to  Roof  of  Hangar  No.  1. 

Airport  Request  for  Allotment,  in  amount  $1,980.00,  under 
Appropriation  No.  764-40O-OO,  to  provide  for  purchase  of 
typewriters  and  adding  machines,  as  per  Page  5t  Line  3,  1947- 
1948  Budget. 

Municipal  Railway  Request  for  Allocation  of  Funds,  in  amount 
$13,558,00,  under  Appropriation  No.  65-92^-50-80,  to  provide 
funds  for  certification  of  Contract  No.  2o8-Repla cement  of 
Fuel  Pumps  and  Pavement  in  24th  Street  Garage. 


—RESOLUTION  NO.  854I-- 
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Hearings: 

Application  of  the  Crown  Cork  and  Seal  Products  Co.,  re 
sprinkler  service  to  new  building  at  County  Line,  represented 
by  Mr,  Bert  Levit,    Applicant  was  advised  that  after  study  of 
the  application,  the  Commission  had  decided  that  the  San 
Francisco  rate  would  apply  for  sprinkler  service. 


Crocker  Union  Co.,  application  for  water  service  to  serve  new 
building  in  San  Bruno,  representation  made  by  Mr.  Leves  Conte. 

Applicant  was  advised,  that  despite  a  sympathetic  attitude  on 
the  part  of  the  Commission,  consideration  could  not  be  given 
to  tapping  the  Water  Department's  44-inch  line;  this  line  is 
approximately  62  years  old,  and  any  appreciable  surges  in  the 
line  to  serve  a  large  plant,  would  constitute  a  serious  menace 
to  the  water  supply  of  San  Francisco.    The  company  was  Invited 
to  condider  connection  to  the  Department's  6o??  line,  some 
3500  feet  away  and  to  construct  a  12?t  line  to  serve  the  plant. 


Grace  Parego-Realter-Builder,  ^0  Post  Street,  in  connection 
with  transportation  service  to  the  Corbett  Avenue  and  Market 
Street  areas,  was  advised,  that  delavs  beyond  the  control  of 
the  Commission  necessitated  postponing  of  service  to  the  areas 
until  the  latter  part  of  November;  the  Commission  appreciating 
earlier  commitment,  was  anxious  to  do    sriloossible,  but  prob- 
lems affecting  police  department  procedure,  routings,  schedules, 
arrival  of  new  equipment,  were  yet  to  be  solved. 


Henry  Foley,  Carmens9  Union,  C.  I.  0.,  appeared  before  the 
Commission  protesting; — 

(1)  -  No  action  yet  taken  on  application  for  increased  report 

report  and  turn  in  time  for  bus  drivers; 

(2)  -  No  action  on  matter  of  relative  seniority  of  limited 

tunure  employees  vs.  permanent  civil  service  employees. 
It  was  Mr.  Foley?s  contention,  that  seniority  should  be 
based  solely  on  the  time  of  certification  bv  the  Civil 
Service  Commission  to  permanent  appointment, 

Mr.  Foley  was  advised,  that  on  the  above  points,  the  Commission 
had  the  matter  under  study  and  would  render  a  decision  shortly. 

(3)  -  Present  so-called  "rigid  physical  examination"  of  opera- 
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ting  personnel  of  the  railway  following  return  to  work  from 
sick  leaves  of  an  extended  period.    Mr,  Foley  contended  that 
the  certification  of  the  employee's  personal  physician  should 
be  sufficient  for  the  employee  to'return  to  wor&, 

Commissioner  Ackerman  stated  that  the  Commission  would  be  re- 
miss in  its  duties  were  it  to  accept  certification  or  statement 
of  employee's  personal  physician  as  the  sole  judge  of  the 
physical  condition  of  the  employee;  acceptance  of  such  certifi- 
cation, without  recourse  to  physical  examination  on  part  of 
the  City  would  definitely  constitute  a  hazard  to  safe  operation 
of  railway  equipment.    In  substantiation  of  this  thought, 
Mr,  Ackerman  reviewed  procedure  in  physical  examinations  of 
alleged  injuries  arising  in  claims  against  the  Railway. 
Frequently  the  report  of  medical  specialists  employed  by  the 
City  in  prosecution  of  claims  is  at  wide  variance  with  the 
reoort  of  the  claimant's  personal  physician. 

Mr.  Foley  in  the  matter  of  examinations,  also  protested  the 
loss  of  time  between  the  employee's  readiness  to  return  to 
work  and  report  of  examining  physician  appointed  by  the  Re- 
tirement System,  a  loss  sometimes  running  into  2  to  3  weeks. 
For  those  employees  rejected  because  of  physicial  examina- 
tion, Mr.  Foley  solicitated  the  Commission's  aid  in  finding 
placements. 


Mr.  Chas.  Wood-Carmens '  Union,  A.  F.  L.,  also  spoke  of  the 
delay  outlined  by  Mr.  Foley  and  requested  that  steps  be  taken 
to  shorten  the  time.    He  supported  Mr.  Foley's  suggestion 
that  the  Citv  try  to  solve  the  problem  of  the  rejected  em- 
ployee, 

Mr,  Wood  also  requested  that  the  City  return  to  bus  drivers 
the  20  minute  turn  in  time  previously  granted,  claiming  that 
this  20  minutes  and  the  17  minutes  now  allowed  is  necessary 
to  compensate  drivers  for  turn  in  time,  particularly  because 
of  the  distance  at  which  buses  are  parked. 


THEREUPON  THE  MEETING  ADJOURNED, 
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M  I  NUT  E  S 
PUBLIC  UTILITIES  COMMISSION 


6lOth  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 

3.  1947. 

**************************************************** 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 
W,  I.  Kohnke  and  Daniel  F.  Del  Carlo. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  609th  regular  meeting  of  the 
Commission  held  October  27,  194^  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8542-- 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  and  County,  to-wit: 

Constructing  a  Street  Lighting  System  on 
Seventh  Street-Mission  Street  to  Townsend 
Street-Bureau  of  Light,  Heat  and  Power 
Contract  No,  55 

be  and  the  same  is  hereby  awarded  to  Severin  Electric  Co., 
the  lowest  regular  and  responsible  bidder  for  the  sum  of 
$21,269.00. 

And  all  other  bids  for  the  above  described  work  are  here- 
bv  rejected . 

Funds  for  this  work  are  available  in  Appropriation  No. 
763-530-34 . 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  fetfV- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  the  contract  for 

The  Laying  of  6- Inch  Cast  Iron  Main  to 
the  Palace  cf  the  Legion  of  Honor-San 
Francisco  Water  Department  Specification 

No*  439 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

The  San  Francisco  Water  Department 

it  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Three. .Thousand  One  Hundred  and  One  Dollar 
and  Twenty  Five  Cents  ($3,101.25)  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
servi ces. 

On  motion  of  Commissioner  Ackerrmn,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

- — RESOLUTION  NO.  Sjkgr- 

RESOLVEP.  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attornev,  this 
Commission  approves  and  hereby  reauests  the  Controller7 to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settlements 
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as  follows: 


Claimant 

Non-litigated  settlements 


Date  of  Accident 


Settlement 


Levin  H.  Arnett 
Edgar  S,  Barry 
Irma  DeTaddeo 
Micheline  N.  Gensburger 
Dorothy  Halllday 


August  17,  1947 
September  25,  1947 


$  410.82 


August  7,  1947 
August  5,  1947 


October  21,  1947 


400,00 

350.00 

300,00 
750.00 


Litigated  settlements 
Alfred  Berry 
Mildred  Curl 
Alma  S.  G  oodman 
Robert  A.  Hanson  and  Angela 


January  10,  1947 
August  23,  IQ45 
March  6,  1946 


750,00 
500.00 
5,500.00 


Mary  Mc  Donald 
Patrick  Meehan 


Hanson 


March  17,  1946 
January  13,  1946 
December  23,  1945 


600.00 
3,000.00 
15,000,00 


BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No.  8387,  adopted  August  18,  1947, 
approving  settlement  of  claim  of  Eleanor  M, 
Hotaling,  be  and  the  same  is  amended  as  follows: 

As  approved  under  Resolution  No,  8387-13,112,00 

Amended,  to  provide  for  interest  from  date 

of  judgment.   86.54 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  an3  authorizes  execution  of  Water  Department 
agricultural  leases,  as  follows: 

Joe  F.  Santos  of  Milpitas,  Alameda  County,  covering  90  acres, 

more  or  less,  being  portions  of  S  1/2  of  Sec, 
35,  Tn.  5  S.,  Rge  1E-MDB&M,  portion  of  the  Rancho  Tularcitos 
and  portion  of  the  NW  corner  of  Sec.  2,  Tn.  6  S, ,  Rge.  1E- 
MDB&M,  for  period  of  three  years,  beginning  November  1,  194?, 
on  a  1/4  share  rental  basis  of  all  crops  grown  on  the  demised 
land,  plus  a  rental  of  a  minimum  of  twenty  five  (25)  cents, 
per  acre,  per  annum  of  all  acreage  pastured  to  livestock  after 
croos  have  been  harvested  and  removed. 

Irving  F,  Simmons,  of  Niles,  Alameda  Count}',  covering  17  acres 


$27,647-36 


—RESOLUTION  NO.  8545— 
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more  or  less,  being  portion  of  Sec.  12,  Tn.  4S.R.IW-MDB&M, 

for  period  of  one  year,  beginning  November  1,  1947*  at  a  rental 

of  $188.40, 

On  motion    of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  854$— 

WHEREAS,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No.  52,  constructing  a  street 
lighting  system  on  Lyon,  Baker  and  Lombard  Streets,  H.  C. 
Reid  and  Company,  contractor,  as  originally  f ixed  under  the 
terms  of  the  contract,  will  expire  January  8,  1948 ;  and, 

WHEREAS'  there  has  been  unavoidable  delay  in  delivery 
of  luminarieS  for  installation  under  this  contract;  and, 

WHEREAS'  the  contractor  has  prosecuted  the  work  dili- 
gently, but  due  to  the  above-mentioned  circumstances  will  be 
unable  to  complete  his  work  within  the  original  contract 
time  allowance: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
extends  for  a  period  of  60  calendar  days  (to  March  8,  1948,  the 
time  allowance  for  completion  of  the  work  required  under  said 
Contract  Nd\  52  and  liquidated  damages  on  account  of  delay 
are  hereby  waived « 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  8Sd7-~ 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  -$6,223.50,  in  favor  of  H.  C.  Reid 
&  Co.,  under  Bureau  of  Light,  Heat  and  Power  Contract  No.  52- 
Street  Lighting  System  on  Lyon,  Baker  and  Bay  Streets, 

Contract  Payment,  in  amount  $5*850.00,  in  favor  of  United 
Pacific  Insurance  Co.,  successor  to  terminated  contract  of 
Bert  Construction  Co.,  under  SFWD  Contract  No.  451-Alterations 
on  5th  Floor  of  Water  Department  Building-425  Mason  St. 

Contract  Payment,  in  amount  $375,018.21,  in  favor  of  Guy  F. 
Atkinson  Co.,  under  Airport  Contract  No.  93-Airport  Fill, 
Drainage  Work  and  Related  Construction-San  Francisco  Airport. 

Contract  Payment,  in  amount  $83,120.78,  in  favor  of  Chas.  L. 
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Harney.,  under  Airport  Contract  No,  96-Pavement,  Drainage  and 
Related  Work  at  San  Francisco  Airport, 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^48 — 

WHEREAS,  pursuant  to  Resolutions  No.  8426  and  No.  8435, 
adopted  by  this  Commission  on  September  2,  1947  and  September 
8..  1947,  respectively,  and  to  Bill  No.  49IO,  Ordinance  No. 
4615",  Series  of  1939,  passed  by  the  Board  of  Supervisors,  on 
September  29,  1947#  and  approved  bv  the  Mayor  on  October  1, 
1947»  the  Director  of  Property  on  behalf  of  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  as  Lessor, 
advertised  in  the  official  newspaper  that  sealed  bids  would 
be  received  by  him  at  10:00  AM,  Friday,  October  31,  1947,  for 
leasing  for  a  period  of  40  years; 

Two  parcels  of  land  located  within  the  San  Francisco 
Airport,  San  Mateo  County,  California,  more  particularly 
described  in  said  Ordinance  as  Plot  A,  containing 
15tOc5  acres,  more  or  less,  and  Plot  B,  containing  a 
net  area  of  73* 55  acres,  more  or  less: 

Together  with  certain  other  Airport  lands,  premises, 
buildings,  structures,  improvements,  facilities, 
rights,  licenses,  privileges  and  services  covered  by 
the  form  of  lease  on  file  in  the  office  of  the 
Director  of  Property  and  of  the  Public  Utilities  Com- 
mission, City  Hall,  San  Francisco,  California,  hereto- 
fore approved  by  the  aforesaid  Resolutions  and 
Ordinance;  and, 

WHEREAS,  in  response  to  said  advertisement,  United  Air 
Lines,  Inc.,  a  Delaware  corporation,  as  the  only  bidder,  sub- 
mitted a  written  bid  offering  to  lease  said  property  for  a 
period  of  4°  years  at  certain  rentals  and  certain  other  pay- 
ments, subject  to  the  terms  and  coneitions  contained  in  the 
invitation  for  bid  and  in  said  form  of  lease,  which  written 
bid    is  on  file  in  the  office  of  the  Director  of  Property 
and  is  specifically  referred  to,  the  same  as  if  recited  at 
length  in  this  resolution;  and, 

WHEREAS,  the  Director  of  Property  has  recommended  that 
the  above  mentioned  bid  is  advantageous  to  the  City  and  County 
of  San  Francisco,  and  finds  that  the  United  Air  Lines,  Inc., 
is  the  highest  responsible  bidder  for  the  highest  monthly  or 
annual  rental: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  bid  be  and  is  hereby 
accepted,  and  that  the  President,  the  Vice  President  and  the 
other  members  of  this  Commission  be  and  they  are  hereby 
authorized  and  directed  to  execute  said  lease  on  behalf  of  the 
Commission: 

BE  IT  FURTHER  RESOLVED'  That  recommendation  be  and  is  here- 
by made  that  the  Board  of  Supervisors  adopt     a  resolution 
authorizing  the  Mayor  and  the  Clerk  of  the  Board  of  Super- 
visors to  execute  said  lease  on  behalf  of  the  City  and  County 
of  San  Francisco,  a  municipal  corporation,  as  Lessor. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Airport  Reouest  for  Allocation  of 
Funds,  in  amount  |8oo.OO,  under  Appropriation  No.  96-914-OO-2, 
to  provide  for  rental  of  two  Municipal  Railway  Buses  and 
Operators  to  transport  passengers  during  certain  phases  of 
Airport  Construction. 


President  Marshall  Dill  advised  Mr.  Henry  Foley, 
President  of  Carmens'  Union,  C.  I.  0.,  that  a 
letter  pertaining  to" the  matter  of  seniority 
re  Limited  Tenure  vs  Permanent  Civil  Service 
Certification  had  been  written  and  forwarded 
to  him.  ! 


Thereupon  the  meeting  adjourned. 


— RESOLUTION  NO.     8^49 — 


HEARING: 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


6l 1th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 

10,  1947, 


Present:  Commissioners  Marshall  Dill,  Lloyd  S,  Ackerman, 
W.  I*  Kohnke  and  Daniel  P.  Del  Carlo. 

President  Marshall  Dill  presided* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  6lOth  regular  meeting  of  the 
Commission  held  November  3,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  signed  by  Commissioners 
Ackerman,  Kohnke  and  Plant  on  November  5»  1947  was  ratified, 

—RESOLUTION  NO.  8^0-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $1, 365 f 00- Water  Department 
Funds,  to  credit  of  Appropriation  No,  766-llO-OO-Permanent 
Salaries,  to  provide  for  compensation  of  one  U-122  Consumers 
Serviceman,  reflecting  reclassification  of  one  B222  General" 
Clerk  position  by  action  of  the  Civil  Service  Commission. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^1— 

RESOLVED,  That  on  recommendation  of  the  mnager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
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Commission  approves  and  hereby  ^quests  the  Controller  to 
draw  warrants  against  such  funds  as'we  or  will  be  legally 
available  in  payment  of  non-litigated  ana  litigated  settle- 
ments, as  follows: 


Claimant 


Date  of  Accident  Settlement 


Non-litigated  settlements 

Marjorie  3org 
Duane  Busenbark 
F,  A,  Austin 
Sadie  Graff 
General  Fish  Co. 
James  Mulholland,  Jr. 
Dorothv  Peterson 
Allen  A.  Toth 
Dorothy  Hartshorn 
Mildred  H.  Reardon 

Litigated  settlements 
Louise  B.  Burns 
Juillermo  Hernandez 
Richard  Herzberg 


November  12,  1946 
October  9,  1947 
Nay  28,  1947 
August  26,  1947 
September  2^,  1946 
July  29,  1947 
August' ll/ 1947 
September  °,1Q47 
April  22,  I947 
July  20,  1947 


November  9,  1945 
November  18,  1945 
May  Jl,  1945 


500.00 
240.00 
•250.OO 
412.00 

173*57 
400,00 

200.00 

173.50 
1,500.00 

2,000.00 


200.00 
300,00 
500,00 
9.07 


On  motion  of  Commissioner  Kohnke,  seconded  bv  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8to~- 

RESOLVED    That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Modification  of  Contract  in  amount 
$1,488,00,  being  credit  difference  between  certified  esti- 
mated contract  and  final  performance;  approves  Certificate 
of  Acceptance  and  Final  Payment,  in  amount  $15,962,00,  in 
favor  of  A.  Sf  Dutra,  under  Airport  Contract  No*  98-Dredginr 
Channel  and  Installing  South  Tide  Gate  at  San  Francisco 
Airport, 

On  motion  of  Commissioner  Ackerman,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 


RESOLVED,  That  this  Commission  hereby  recmests  the 
Board  of  Supervisors  to  enact  ordinance,  authorizing  sale 
of  portion  of  Assessor's  Blocks  2912  and  2938,  containing 
39,184  square  feet,  being  a  portion  of  the  Glen  Park 
Reservoir  Site, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^4— 

RESOLVED'  That  this  Commission  hereby  reouests  the 
Board  of  Supefvisors  to  adopt  resolution,  authorizing  the 
Director  of  Property  sell  at  public  auction  the  old  house 
and  sheds  formerly  used  as  a  keeper's  residence,  being  Water 
Department  property  located  at  the  southwest  corner  of 
Bay  and  Hyde  Streets, 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  ^555 — 

RESOLVED'  That  this  Commission    accepts  the  services 
rendered  by  W'.  P.  Day  -  Architect  and  Engineer,  as  satis- 
factorily completed  in  accordance  with  contract  for  En- 
gineering and  Architectural  Services  in  Connection  with  Ad- 
ditions and  Improvements  to  Airport  Administration  Building, 
and  herebv  requests  the  Controller's  certification  of  Modi- 
fication of  Contract,  in  amount  85,883.10,  said  modification 
being  a  credit  decrease  decrease  in  fee  because  of  abandon- 
ment of  proposed  work. 


On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^6— 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  Chief  Engineer  and  General  Manager  of  the  San 
Francisco  Water  Department,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  theController  to  draw- 
warrant  in  amount  1249,69,  in  favor  of  Griffin-Cummins  Furni- 
ture, Co.  Inc.,  as  full  settlement  for  all  damages  sustained 


and  expense  incurred  as  result  of  water  entering  basement  on 
July  30,  1947,  due  to  leaking  water  service  of  said  San 
Francisco  Water  Department. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  8^7— 

WHEREAS,  the  primary  purpose  of  the  San  Francisco  Water 
Department  in  bidding  water  main  extension  jobs  is  first,  to 
insure  obtaining  a  fair  and  reasonable  price  for  the  work  and, 
second,  to  provide  employment  for  a  normal  yard  crew  to  be 
available  for  emergencies;  and, 

WHEREAS,  The  San  Francisco  Water  Department  at  the  present 
time  has  ample  work  to  keep  its  pipe  crews  busy  and  has 
effected!  its  purpose  in  securing  a  reasonable  bid  by  outside 
contractors,  under  SFWD  Contract  No.  468: 

THEREFORE.  EE  IT  RESOLVED,  That  the  public  interest  would 
be  best  served   by  accepting  other  than  the  bid  submitted  by 
said  San  Francisco  Water  Department  in  that  the  work  of  said 
contract  could  be  finished  more  rapidly,  a  factor  particularly 
pertinent  in  the  present  housing  situation  and  in  accordance 
with  the  recommendations  of  the  Manager  of  Utilities  for  the 
extension  of  water  mains  and  services,  the  contract  for  the 
following  work  to  be  performed  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  in  pur- 
suance of  the  provisions  of  the  Charter  of  the  said  City  and  v 
Countv,  to-wit : 

The  Laying  of  3- Inch  and  12- Inch 
Cast  Iron  Mains  in  Napoleon  Street 
Between  Evans  and  Jerrold  Avenues-San 
Francisco  Water  Department  Specifica- 
tion No.  4^8 

be  and  the  same  is  hereby  awarded  to  Fred  T.  Fairey,  for  said 
work  at  Nine  Thousand  Four  Hundred  and  Thirteen  Dollars 
(19,413.00)  said  sum  being  the  total  price  for  bid  submitted 
on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected, 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services , 
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On  motion  of  Commissioner  Ackeryian,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^8— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
following  representatives  of  the  Public  Utilities  Commission  to 
proceed  to  Sacramento,  California,  during  the  week  of  November 
17«  1947»  for  the  purpose  of  conferring  with  the  heads  of  other 
California  State  Municipal  Utilities  on  modern  practices  and 
legislative  program  affecting  publicly  owned  utilities: 

James  H.  Turner 
N.  A.  Eckart 
A.  0.  Olson 
Tom  Irwin 
2  Chauffeurs 

BE  IT  FURTHER  RESOLVED,  That  travelling  expenses  are 
payable  from  Appropriation  No.  762-200-04  in  accordance  with 
travel  expense  ordinance. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8sfeQ — 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $83,620.48,  in  favor  of  M  &  K 
Corporation,  under  SPWD  Contract  No.  452-Construction  of  6of? 
Sunset  Supply  Line. 

Contract  Payment,  in  amount  $/\D90lQ.0rJ ,  in  favor  of  Metropoli- 
tan Construction  Co.,  under  SPWD  Contract  No.  456-Replacing 
Stone  Dam  Aqueduct-Section  No.  1. 

Contract  Payment,  in  amount  $26^1^2;  in  favor  of  Metropolitan 
Construction  Co.,  under  SFWD  Contract  No.  423"~RePlacing 
Diversion  Flume  at  San  Mateo  Dam  No.  2. 

Contract  Payment,  in  amount  #3,382.65,  in  favor  of  Joe 
Chevreaux,  under  HHWS  Contract  No.  200-Replacing  Sluiceway  and 
Miscellaneous  Work-Lower  Cherry  Aqueduct. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^60 — 
RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
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troller's  certification  of  the  following: 

Municipal  Railway  Request  for  Additional  Allotment,  in  amount 
1$30, 000,00,  under  Appropriation  No,  765-I3O-OI-99,  to  provide 
additional  funds  for  payment  of  wages-October  expenditures. 

Municipal  Railway  Request  for  Allocation  of  Funds,  in  amount 
$365,00,  under  Appropriation  No,  65-925-OO-65,  to  provide  for 
replacement  of  one  Ingersoll-Rand  Impact  Wrench, 

Hetch  Ketchy  Division  Request  for  Allocation  of  Funds,  in 
amount  $850,00,  under  Appropriation  N0.  68-925-OO-68,  to  pro- 
vide for  replacement  of  2  calculators  and  1  adding  machine. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8fS6l-~ 

RESOLVED'  That  this  Commission  herebv  requests  the  Con- 
troller to  recommend  to  the  Board  of  Supervisors,  sale  of 
1947-Municipal  Railway  Rehabilitation  Bonds,  in  amount 
$6,500,000.00,  to  provide  for  rehabilitation  of  said  Municipal 
Railway. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8562— 

RESOLVED    That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $6, 500,000.00-1947  Municipal 
Railway  Bond  Fund,  to  provide  funds  for  expenditures  and  cer- 
tification of  contracts  in  connection  with  rehabilitation  of 
the  Municipal  Railway. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8s6^— 

RESOLVED ^  That  the  Public  Utilities  Commission  enter  into 
lease  with  the  United  States  of  America  and  that  James  H. 
Turner,  Manager  of  Utilities  be  and  he  is  hereby  authorized 
to  sign  said  lease  for  and  on  behalf  of  the  Commission,  Under 
the  terms  of  said  lease,  the  United  States  of  America  shall 
have  the  use  of  space  in  the  southeast  corner  of  the  San  Fran- 
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Cisco  Airport  Field  Lighting  Terminal  Building,  being  in 
area  approximately  10?  x  l6f,  for  accomodation  of  standby 
power  generator  and  pertinent  equipment. 

The  terms  of  said  lease  shall  be  from  July  1,  1947  to 
June  30,  1948,  at  a  rental  of  $1,00  per  year,  with  an  option 
to  extend  the  term  of  said  lease  from  year  to  year,  provided 
that  no  renewal  thereof  shall  extend  the  period  of  occupancy 
of  the  premises  beyond  the  thirtieth  day  of  June,  i960. 


HEARING: 


President  Marshall  Dill  advised  Mr,  Henry  S,  Foley, 
President  Carmensf  Union-C,  I.  0*,  that  the  Commission  was 
not  sympathetic  to  Mr*  Foley's  request  on  the  matter  of  report 
and  turn  in  time,  as  well  as "the  matter  of  physical  examination 
of  employees  returning  to  work  following  extended  leaves  for 
illness.    (Commissioner  Del  Carlo  voiced  dissenting  thought 
on  the  matter  of  turn  in  and  report  time). 

Commissioner  Ackerman  stated  that  the  Commission  had 
previously  considered  extensively  these  questions  and  others 
following  a  presentation  by  Mr.  E.  L,  Oliver  of  Washington, 
D.  C,  on  February  17,  1947  and  a  number  of  corrections  were 
made. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


6l2th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
17,  1P47. 

************************  *******  ***********************************> 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman  and 
W.  I.  Kohnke. 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  minutes  of  the  6llth  regular  meeting  of  the 
Commission  held  November  10,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^64 — 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco,  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County,  to- 
wit : 


Constructing  Convenience  Station,  Lincoln  Way 
Opposite  47th  Avenue-Municipal  Railway  Contract 
No.  289 

be  and  the  same  is  hereby  awarded  to  William  Mc  Intosh  and 
Son,  740~3^fr  Avenue,  San   Francisco,  they  being  the  lowest 
regular  and  responsible  bidder  therefor,  at  the  lump  sum  price 
of  $2,497.00. 
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And  all  other  bids  for  the  above  described  work  are 
hereby  rejected, 


On  motion  of  Commissioner  Ackerrran,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTI ON  NO .  8^65— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements  and 
judgment,  as  follows: 


Claimant 

Non-litigated  settlements 
Elin  Anderson 
Orlaine  Farrell 
Carlow  Fee 
Andrew  Giosso 
Rose  Kass 
Norman  Peacock 
George  S.  Pal sis 


Vincent  Ternullo 
Irene  P.  Matthews 

E.  Matthews 
Marian  Ohea 
Anita  Simpson 


and  Alfred 


Date  of  Accident 

August  7,  1947 
July  26,  1047 
September  0,  1947 
October  21,  1947 
August  23,  1947 
October  31,  1947 
September  12,  1947 
May  10,  1947 


April  17,  1947 
August  3,  1947 
October  30,  1946 


Settlement 

150.00 
500.00 
227.00 
500.00 
225.00 
139.OO 
300.00 
200.00 

75O.OO 
85O.OO 
750.00 


Litigated  settlements 
John  A.  Cronin 
Anna  L.  Schmidt 
Paul  A ♦  Timofeeff 
Siddie  E,  Young 


November  7,  1946 
September  9,  1946 
October  24,  1945 
January  10,  1947 


3,000.00 
250.00 
3<5,000.00 

900.00 


Judgment: 

Louis  S.  Dito  and  Virginia 

Dito  April  6,  1947 


$43,900.97 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commi  ssioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^66 — 

WHEREAS,  Municipal  Railway  Contract  No0  286-Raising  the 
Tracks  on  Preidio  Avenue  at  Bush  Street,  A e  D .  Schader  Co., 
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Contractor,  should,  In  accordance  with  the  time  limit  set 
forth  in  said  contract  be  completed  on  or  before  September  30, 
1947;  and, 

WHEREAS,  because  of  delays  in  an  associated  contract  of 
the  Department  of  Public  Works,  the  Public  Utilities  Com- 
mission directed  the  Contractor  to  postpone  starting  work  on 
the  contract;  and, 

WHEREAS    because  of  these  delays  said  Contractor  was  un- 
able to  start  work  until  September  29,  1947;  and, 

WHEREAS,  said  Contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  hereby 
grants  an  extension  of  time  of  twenty  eight  calendar  days  for 
the  completion  of  said  Municipal  Railway  Contract  No.  286  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived . 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--.RESOLUTION  NO.  8^67— 

RSSOLVSD.  That  this  Commission    accepts  the  work  as  satis- 
factorily completed  in  accordance    with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $1,654,81, 
being  credit  difference  between  certified  estimated  contract 
and  final  performance;  approves  Certificate  of  Acceptance  and 
Pinal  Pavment,  in  amount  $3, 840,19,  in  favor  of  A,  D.  Schader 
under  Municipal  Railway  Contract  No.  286-Raising  Tracks  on 
Presidio  Avenue  at  Bush  Street. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^68— 
»    1  1   

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Hetch  Hetchy  Project  Modification 
of  Contract  in  amount  $4, 972, 5° »  in  f^vor  of  Joe  Chevreaux, 
under  HHWS  Contract  No.  200-Const ruction  of  a  sluiceway  and 
miscellaneous  work  in  Lower  Cherry  Aqueduct,  covering  increase 
from  30OO  square  feet  to  16,000  square  feet,  Item  9,  Repair  of 
additional  concrete  canal  lining. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8369 — 

WHEREAS t  San  Francisco  Water  Department  Contract  No.  450- 
For  the  Laying  of  6"  Transite  and  2"  and  8"  Cast  Iron  Mains  in 
Fourteenth  Avenue  and  Fanning  Way,  contractor,  San  Francisco 
Water  Department,  should,  in  accordance  with  the  time  limit 
set  forth  in  said  contract,  be  completed  on  or  before  July 
10,  1947;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delay  due 
to  the  interference  of  other  contractors;  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED.  That  this  Commission  hereby 
grants  an  extension  of  twentv  eight  (28)  days  for  the  com- 
pletion of  SFWD  Contract  No.  450,  and  liquidated  damages  for 
the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^70— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$3,047.00,  from  Appropriation  No*  765- 500-OO-Addit ions  and 
Betterments,  tp  credit  of  Appropriation  No.  765-5OCu29»  t0 
provide  for  certification  of  Contract  No,  289-Cons true t ion  of 
Convenience  Station  on  Lincoln  Way. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$578,00,  from  Appropriation  No.  765-500-OO-Add iti ons  and 
Betterments,  to  credit  of  Appropriation  No0  765-500-28,  to 
provide  funds  for  construction  job  No.  ^-Construction  of  a 
water-bound  macadam  pavement  at  Mariposa  Yard . 

Airport  Reruest  for  Allocation  of  Funds,  in  amount  ^1,500.00, 
under  Aporopria tion  No.  96-900-50,  to  provide  additional  funds 
for  certification  of  Contract  No.  84-Alterations  to  Field 
Office  Building. 
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Hetch  Hetchy  Project  Request  for  Allocation  of  Funds,  in  amount 
$625.00,  under  Appropriation  No.  68-925-OO-68,  to  provide  for 
purchase  of  five  (5)  desks. 

Hetch  Hetchy  Project  Request  for  Additional  Allotment,  in 
amount  $1,409.14,  under  Appropriation  No.  768-212-04,  to  pro- 
vide for  encumbrance  of  Supplemental  Work  Order-Routine 
Maintenance  of  Communication  System. 

Hetch  Hetchy  Project  Request  for  Additional  Allotment,  in 
amount  $128.49,  under  Appropriation  No.  768-200-01-2,  to 
provide  funds  for  encumbrance  of  supplemental  work  order- 
Routine  Maintenance-Power  Division. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^71  — 

RESOLVED,  That  this  Commission   approves  Recommendations 
for  Contract  Payment,    as  follows: 

Contract  Payment,  in   amount  $4,080.04,  in  favor  of  John 
Helzer,  under  SFWD  Contract  No.  460-Gathering  and  Delivering 
1947  Walnut  Crop. 

Contract  Payment,  in  amount  $8,964-45,  in  favor  of  Fred  J. 
Early,  Jr.  Co.,  under  SFWD  Contract  No.  436-Construction  of 
Irvington  Pump  Station. 

Contract  Payment,  in  amount  $3,225.01,  in  favor  of  Chas.  I. 
Cunningham,  under  HHWS  Contract  No.  194-Constructing  Camp 
House  at  Lake  Eleanor. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  gg?2~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  recommend  to  the  Board  of  Supervisors,  sale  of 
$1,935, 000. OO-Market  Street  Railway  Refinancing  Bonds-1947, 
to  provide  for  payment  to  said  Market  Street  Railway  balance 
due  on  purchase  price  of  operative  properties. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8r7'5— 
RESOLVED'  That  this  Commission  hereby  requests  the  Il^yor 
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to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $1,935, 000. 00-From  Proceeds  from 
Sale  of  Market  Street  Railway  Refinancing  Bonds-1947,  to 
credit  of  Appropriation-1947-Municipal  Railway  Bond  Fund 
(Market  Street  Railway  Payment),  to  provide  funds  for  the 
payment  to  Market  Street  Railway  Co,  of  balance  due  on  purchase 
price  of  operative  properties. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTXpN  NO,  8^~ 

RSSOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller to  recommend  to  the  Board  of  Supervisors,  sale  of 
194s  Airport  Bonds,  in  amount  $2,000,000,00,  to  provide  for 
development  of  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO .  3^5— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller to  recommend  to  the  Board  of  Supervisors,  enactment 
of  ordinance,  appropriating  the  sum  of  $2,000,000,00,  from 
proceeds  of  sale  of  1945  Airport  Bonds,  to  credit  of  Appro- 
priation No.  96-OO-OO,  to  provide  funds  for  expenditures  and 
certification  of  contracts  in  connection  with  additions  and 
betterments  of  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^76- - 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller to  recommend  to  the  Board  of  Supervisors,  sale  of 
1947  Retch  Hetchy  Water  Bonds,  in  amount  $7,500,000,00,  to 
provide  funds  for  construction  of  pipe  lines  to  San  Francisco 
to  augment  the  water  supply. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8577-- 

RESOLVED    That  this  Commission  hereby  requests  the  Mavor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
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nance,  appropriating  the  sum  of  $7,500>000»00»-  from  proceeds 
of  sale  of  Hetch  Hetchy  Water  Bonds,  1947,  to  provide  funds 
for  expenditures  and  certification  of  contracts  for  con- 
struction of  pipelines  to  San  Francisco  to  augment  the  water 
supply. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^77— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Airport  Revocable  Permit,  as  follows: 

To:    Pacific  Telephone  and  Telegraph  Co. -San  Francisco,  Calif. 

Permit  to  occupy,  effective  December  1,  1947 »  an  area 
of  300  square  feet  of  the  main  floor  area-Airport  Administra- 
tion Building,  at  an  annual  rental  of  $450*00,  said  area  to 
be  utilized  for  repair  and  maintenance  of  teletypewriters  and 
associated  airport  telephone  company  equipment: 

HEARING: 

County  Council  of  San  Francisco  of  the  Veterans  of 
Foreign  Wars  on  the  matter  of  Seniority  of  Limited 
Tenure  Railway  Platform  Personnel  vs  Certification 
under  Permanent  Civil  Service, 

Presentation  was  made  by  Mr.  Frank  J.  Comaich,  Attorney  at 
Law,  Central  Tower,  San  Francisco,  California: 

On  behalf  of  the  Veterans  of  Foreign  Wars,  Mr.  Comaich  pro- 
tested the  seniority  practice  now  prevailing  in  the  Municipal 
Railway.    He  stated  that  veterans  and  limited  tenure  employees, 
qualified  on  a  given  regular  Civil  Service  Commission  examina- 
tion, but  because  of  the  previous  employment  of  some  employees 
on  a  limited  tenure  basis,  the  limited  tenure  group  were  given 
a  seniority  based  on  date  of  hiring,  whereas  the  veteran* s 
seniority  was  based  on  certification  to  permanent  appointment, 
and  thiswas  a  discrimination  of  the  veteran.    He  further  con- 
tended, that  despite  the  belief  that  seniority  affected  only 
choice  of  runs,  the  certification  of  the  veteran  on  basis  of 
permanent  appointment  vs  the  limited  tenure  employee  on  date 
of  hiring,  entailed  a  definite  monetary  loss  to  the  veterans 
because  of  the  possible  curtailment  or  elimination  of  lines, 
also  overtime  and  r9bucking  the  extra  list" 
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Commissioner  Ackerman,  stated  that  the  Commission  had 
studied  the  matter  of  seniority  over  a  period  of  time,  but 
because  of  the  points  advanced  bv  Mr,  Comaich,  the  Commission 
would  re-examine  and  review  the  matter. 


Mrs.  Hans  Klussman,  who  tocte  an  active  part  in  the  Cable  Car 
Amendment  was  introduced  to  members  of  the  Commission  by 
Commissioner  Ackerman. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


613th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
24,  1947. 


Present:      Commissioners  Llovd  S#  Ackerman,  W.  I.  Kohnke  and 
Daniel  F.  Del  Carlo. 

Vice  President  Lloyd  S«  Ackerman  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  6l2th  regular  meeting  of  the 
Commission  held  November  17,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8578— 

RESOLVED,  That  this  Commission  hereby  reouests  the  Board 
of  Supervisors  to  adopt  resolution,  accepting  deeds  from  the 
following  parties,  to  certain  real  property  situated  in  San 
Mateo  County,  required  for  the  San  Francisco  Airport,  and  that 
the  sums  set  forth  be  paid  for  said  property  from  Appropriation 
No.  96--9OO-58: 

I.  Berkman  $900.00 
Lots  39,  40  and  47,  Block  2,  North 
Millbrae  Subdivision  No.  1. 

Mrs.  Sol  Skootsky  900.00 
Lots  44,  45  and  46,  Block  2,  North 
Millbrae  Subdivision  No.  1. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^79 — 

RESOLVED^  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated  and  litigated  settlements, 
as  follows: 

Date  of  Accident  Settlement 


July  28,  1947         $  500*00 

September  15,  1947  442,30 

April  24,  1947  150.00 

October  8,  1947  135,00 

October  12,  1947  175-05 

September  19,  1947  160,00 


Claimant 

Non- litigated  settlements 

William  Bianchi 
Mary  King 
Elizabeth  Muller 
Mary  B.  Fortwright 
San  Francisco  Examiner 
Helen  L«  Winans 


Litigated  settlements 


Ellena  Fortakoff 
Jeanne  L.  Hall 
H.  J.  Henrioulle 
Louis  Honig 
Robina  Nayarro 


April  13,  1947 
December  18,  1945 
June  19,  1945 
October  27,  1945 
February  28,  1946 


450.00 
850.OO 
750.00 
90.OO 

6SO.00 


$4,352.35 


On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  8580-- 


RESOLVED^  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance  with 
terms  of-  agreement  and.  hereby  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $1,250.00,  in  favor  of  Hyde  Forbes 
/or  services  as  Consulting  Engineering  Geologist  in  connection 
with  proposed  Third  Bay  Division  Pipe  Line, 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  the  time  allowance  for  performance  of  Bureau  of 
Light,  Heat  and  Power  Contract  No,  46-Cons,tructing  a  Street 
Lighting  System  on  Guerrero  Street,  Market  Street  to  Army 
Street,  George  F,  Brayer,  contractor,  as  extended  by  Resolu- 
tion No.  8307,  July  14,  1947,  will  expire  December  1,  1947;  and, 

WHEREAS'  there  has  been  further  unavoidable  delay  in 
delivery  of  Standards  to  the  contractor  for  installation  under 
this  contract;  and, 

WHEREAS 9  the  contractor  has  prosecuted  the  work  diligently 
but  due  to  above-mentioned  circumstances  will  be  unable  to 
complete  his  work  within  the  extended  contract  time  allowance: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  ex- 
tends for  a  period  of  121  calendar  Says  the  time  allowance  for 
completion  of  the  work  required  under  said  contract  No.  46  and 
liquidated  damages  on  account  of  delay  are  hereby  waived, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously; 


RESOLVED '  That  all  non-civil  service  appointments,  tempo- 
rary appointments  and  removals  made  by  the  Manager  of  Utilities 
for  the  month  of  October,  1947*  be  anc<  the  same  are  hereby 
approved ;  and , 

BE  IT  FURTHER  RESOLVED,  That  a    report  of  said,  appoint- 
ments and  removals  be  transmitted  to  the  Controller  and  the 
Civil  Service  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED    That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 

Airport  Request  for  Allotment,  in  amount  $40,000.00,  under 
Appropriation  no.  764-870-OO,  to  provide  for  payment  of  taxes- 


^RESOLUTION  NO.  8^8l — 


--RESOLUTION  NO.  8^82— 


—RESOLUTION  NO.  8ffi~ 
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Municipal  Railway  Request  for  Allotment,  in  amount  $17,000,00, 
under  Appropriation  No.  765-870-99,  to  provide  for  payment 
of  taxes-fiscal  year  1947-1948, 

Hatch  Hetchy  Bureau  Request  for  Allotment,  in  amount  $24,000.00 
under  Appropriation  No,  768-87O-OO,  to  provide  for  payment 
of  taxes-fiscal  year  1947-1940. 

Water  Department  Request  for  Allotment,  in  amount  $365,000.00, 
under  Appropriation  No.  766-870-OO,  to  provide  for  payment 
of  taxes-fiscal  year  1947-1948. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^84— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  ordi- 
nance, appropriating  the  sum  of  $200,000,00-Water  Department 
Funds,  to  credit  of  Appropriation  No.  766-399-00,  to  provide 
for  increasing  the  Water  Department  Stores  Revolving  Fund, 
from  $500,000.00  to  $700,000,00.    Increase  of  Stores  Revolving 
Fund  is  necessary  for  the  placing  of  orders  for  pipe,  fittings 
and  miscellaneous  materials,  said  orders  now  requiring 
approximately  18  months  for  delivery. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8585— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  adopt  resolution,  authorizing  quit- 
claim deed  to  Lloyd  H.  Smith  et  ux,  covering  an  area  con- 
taining 0.5956  acre,  being  portion  of  the  Ravenswood-Belmont 
Right  of  Way,  San  Mateo  County  Parcel  38,  for  the  sum  of 
$600.00. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^86— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $^,821.96,  in  favor  of  E,  J. 
Treacy,  under  SFWD  Contract  No.  425-Laying  of  Cast  Iron  Mains 
in  Laurel  Heights  Subdivision. 
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Contract  Payment,  in  amount  $11, 2*50. 00,  in  favor  of  Adam 
Arras  and  Son,  under  SFWD  Contract  No,  285-Constructing  Pits 
at  Mariposa  Yard, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke ,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  8^87 — 

RESOLVED,  That  this  Commission  requests  the  Director  of 
Property  to  execute  new  month  to  month  lease,  covering  transfer 
of  existing  lease,  as  follows: 

Carmen  Ruiz  to  Benedit  and  Lola  Frankovich, 
Lot  11-A,  Vallejo's  Mill  Tract,  Alameda  County, 
rental  of  51.333  Per  month,  payable  semi-annually 
in  advance,  plus  -t$2,C0  per  year  for  street 
lights. 


MEMORANDUM  DECISION  BY  PUBLIC  UTILITIES  COM- 
MISSION WITH  REFERENCE  TO  MUNICIPAL  RAILWAY 
SENIORITY. 

The  Commission  has  heard  and  considered  applications  from 
the  Municipal  Carmen's  Union,  Local  250,  Transport  Workers* 
Union  of  America,  CI,  0,  and  Veterans  of  Foreign  Wars,  seeking 
to  have  the  Commission  reverse  its  prevailing  policy  of  granting 
seniority  of  carmen  on  the  basis  of  hiring  dates,  and  to  sub- 
stitute dates  of  certification  by  the  Civil  Service  Commission. 

While  recognizing  that  there  may  be  some  veterans  who  have 
been  certified  in  the  past  three  or  four  months  who  would  gain 
some  seniority  advantage  by  reversal  of  the  Commission's 
policy,  the  Commission  is  of  the  opinion,  and  so  rules,"  that 
the  policy  as  applied  to  the  employees  as  a  whole  rather  than 
to  one  segment  of  them  is  fair  and  should  not  be  changed.  The 
Commission's  records  show  that  there  are  at  least  two  hundred 
veterans  wfto  were  also  employed  in  the  limited  tenure  status 
and  who  have  thus  gained  seniority  over  veterans  and  non- 
veteran^:*  certified  by  Civil  Service  examinations  after  March 
1946.    Out  of  2,121  employees  certified  by  the  Civil  Service 
Commission  since  V,  J.  Day,  only  243  are  non-veteran  limited 
tenure  employees. 

It  is  the  opinion  of  the  Commission  that  this  department 


5650 


should  not  deprive  these  two  hundred  veterans,  or  others 
similarly  situated,  of  their  seniority  status  in  favor  of 
another  group  of  veterans. 

The  Commission's  policy  is  the  same  as  in  practically  all 
major  cities  of  the "United  States, 


THEREUPON  THE  MEETING  ADJOURNED , 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


614th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 

1.  1947. 


Present:     Commissioners  Marshall  Dill,  Lloyd  S,  Ackernan 
and  Thomas  G.  Plant. 

President  Marshall  Dill  presided* 

On  motion  of  Commissioner  Ackernan,    seconded  by  Commissioner 
Plant,  the  minutes  of  the  613th  regular  meeting  of  the  Com- 
mission held  November  24,  1947  were  approved. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8^88 — 

WHEREAs,  John  P,  Coleman,  Conductor-Municipal  Railway  has 
retired  from  the  service  of  the  City  and  County  of  San  Fran- 
cisco, after  serving  in  the  Municipal  Railway  for  a  period  of 
twenty  six  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Coleman  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission on  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
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this  resolution  expresses  to  Mn.  Coleman,  its  best  wishes  for 
a  long  and  happv  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  John  P.  Coleman, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^89— 

WHEREAS '  William  J.  Searl,  Conductor-Municipal  Railway 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco,  after  serving  the  Market  Street  Railway  and  the 
Municipal  Railway  for  a  period  of  thirty  six  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Searl  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  Market  Street  Railwav  and  the 
Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  ser- 
vice, by  this  resolution  expresses  to  Mr,  Searl,  its  best 
wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  William  J.  Searl, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  859O-- 

RESOLVED,  That  this  Commission  acdepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $5,516.62, 
"jeing  credit  difference  between  certified  estimated  contract 
and  fin  al  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  -$453*34*  *n  favor  of  John  Helzer? 
under  SFWD  Contract  No.  460-Gathering  and  Delivering  1947 
Walnut  Crop. 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RES01OTI0N  NO.  fofrl— • 
1,11   1     ■  ■'  1     iii  ij  '  i<  i 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated,  litigated  settlements, 
and  judgment,  as  follows: 


Claimant 


Date  of  Accident  Settlement 


Non-litigated  settlements: 

Dolores  Farrell 
Genefs  Food 
Walter  L.  Jensen 
Edward  F.  Me  lb erg 
H.  B.  Mc  Murdo 
Patricia  Smith 
Ann  Webb 

Jane  l^ry  Robinson 

Litigated  settlements 

Wallace  K.  Heicksen 
Helga  Kvarme 
Horace  L,  Sartori 
Marie  Segurson  and  Howard 

Segurson 
James  Segurson,  a  minor 


July  26,  1947 
September  2b,  1947 
October  22,  1947 
October  19,  1947 
October  31,  1947 
September  24,  1945 
October  6,  1947 
February  25,  1947 


October  10,  1945 
Januarv  6,  1947 
June  14,  1945 

April  18,  1946 
ft 


300.00 
251.08 

123.79 
177,50 
190.38 

300.00 
125,00 

825.00 


525.OO 
250.00 
775.00 

55.50 
750,00 


Judgment: 


Albert  Engel 


November  19,  1946  7.14^.50 

$11,791.75 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Aokerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  85Q2-- 

RESOLVED'  That  this  Commission  herebv  requests  the  Con- 
trollers certification  of  the  following: 

Ketch  Hetchy  Bureau  Reauest  for  Additional  Allotment,  in  amount 
$5,000,00,  under  Aporopriation  No.  7&8-200-01-2,  to  provide  for 
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deficiency  in  appropriation  for  routine  production  maintenance. 

Water  Department  Request  for  Additional  Allotment,  in  amount, 
$1,460.00,  under  Appropriation  No,  766-200-00,  to  provide  for 
deficiency  in  Contractual  Services,  under  expenditures  for 
postage. 

On  motion  of  Commissioner  Flant,  seconded  toy  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8^-- 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $451,12^.86,  in  favor  of  Guy  P. 
Atkinson  Co,,  under  Airport  Contract  No,  Q^-Airport  Fill, 
Drainage  Work  and  Related  Construction. 

Contract  Pavment,  in  amount  $137,705.58,  in  favor  of  Chas,  L. 
Harney,  under  Airport  Contract  No.  96-Pavement,  Drainage  and 
Miscellaneous  Work, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8594— 

WHEREAS,  the  electorate  in  San  Vhteo  County  recently 
authorized  the  creation  of  the  San  Mateo  County  Hospital 
District;  and, 

WHEREAS,  George  Davis,  Superintendent,  Peninsula  Division. 
San  Francisco  Water  Department,  has  been  invited  to  serve  as 
one  of  five  trustees  of  the  San  Mateo  Countv  Hospital  District: 
and, 

WHEREAS    the  Public  Utilities  Commission  recognizes  the 
invitation  extended  by  the  County  of  San  Mateo,  as  a  vote 
of  confidence  in  Mr.  Davis  and  his  activities  in  furthering 
amicable  relations  between  the  City  and  County  of  San  Fran- 
,isco  and  the  said  County  of  San  Mateo: 

THEREFORE,  BE  IT  RESOLVED f  That  George  Davis,  be  and  he 
5  hereby  granted  permission,  to  serve  without  compensation, 
as  a  trustee  for  the  newly  created  San  Mateo  County  Hospital 
District. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commit! oner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8<5q5~ 

V/HEREAS'  this  Commission  under  Resolution  No.  8562-adopted 
November  12* '1947*  requested  the  Mayor  to  recommend  to  the 
Boa re  of  Supervisors,  enactment  of  ordinance,  appropriating 
the  sum  of  $6,500,000.-1947  Municipal  Railway  Bond  Fund,  to 
provide  for  expenditures  and  certification  of  contracts  in 
connection  with  rehabilitation  of  the  Municipal  Railway;  and, 

WHEREAS,  it  is  necessary  for  the  purpose  of  preparing 
said  appropriation  ordinance,  that  a  breakdown  of  expenditures 
be  submitted;  and, 

WHEREAS,  in  the  rehabilitation  of  the  Municipal  Railway,  a 
certain  flexibility  is  desirable  to  meet  changes  in  conditions 
as  they  may  arise: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  said  Resolution  No. 
8562,  be  and  the  same  is  amended  as  follows: 

EQUIPMENT  $3,290,000. 
For  the  purchase  of  approximately: 
So  Motor  Coaches  $1,580,000. 
QO  Trolley  Coaches  1,710,000. 


1,554,000. 


700,000. 

50,000. 
700,000, 

79,000. 

25,000. 

600, GCC, 


208,000. 

8l,000. 
155,000. 

29,000. 

70,000. 

57,000. 


CARHOUSES  AND  CARHOUSE  EQUIPMENT, 
GARAGES  AND  GARAGE  EQUIPMENT,  MIS- 
CELLANEOUS BUILDINGS  AND  STRUCTURES 

For  the  building,  reconstruction  or 

remodeling  of: 

Geary  and  Potrero  Carhouses 

Carhouse  Equi  pment 

Kirkland  and  Elkton  Garages 

Garage  Equipment 

Misc.  Buildings  and  Structures 

OVERHEAD  CONSTRUCTION 
For  the  construction  and  recon- 
struction of  the  power  distribution 
system: 

No.  5-Mc  Allister 

21-  Hayes 

H-  Van  Ness       (materials  only) 

6-  Haight-Masonic  ?f 

7-  Haight  " 

22-  Fillmore 


TRACK  RECONSTRUCTION: 
Market  Street-Eddy  to  Valencia 
Ocean  and  Brighton  Avenues 
Various  Locations 


$353,000. 

400,000. 
203,000. 


$  956,000, 


CONTINGENCIES 

To  meet  increase  in  estimated  prices 
and  to  provide  for  miscellaneous  items 
of  construction,  reconstruction  or 
replacement  undetermined  at  this  time. 


THEREUPON  TH^  MEETING  ADJOURNED. 


100,000. 


$6,500,000. 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


615th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 

8,  1947. 

********************************************************* 

Present:    Commissioners  Marshall  Dill,  w,  I.  Kohnke  and 
^homas  G.  Plant 

President  Marshall.  Dill  presided. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  minutes  of  the  614th  regular  meeting  of  the  Com- 
mission held  December  1,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  8^96-- 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  In  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit; 

Reconstruction  of  the  Street  Lighting  System 

on 

Tenth  Street  -  Market  Street  to  Division  Street 
Fell  Street  -  Market  Street  to  Van  Ness  Avenue 
(Bureau  of  Light,  Heat  and  Power  Contract  No.  58) 

be  and  the  same  is  hereby  awarded  to  Abbett  Electric  Company, 
the  lowest  regular  and  responsible  bidder,  for  the  sum  of 
$9,995.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  in  Appropriation  763-913-1* 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke#  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  8597— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated  and  litigated  settlements,  as 
follows: 


Claimant 


Date  of  Accident  Settlement 


Non-litigated  settlements 

Elizabeth  Collins 
Elvira  Gayon 
Sylvia  Waxman 

Litigated  settlements 

Mary  Page 
Edith  Rodriguez 
William  B.  West 
Michele  Leila 
Katie  Davies 
Thomas  Uglesich 
Hermann  Dietsch 
Joseph  D,  Gorman 
Gideon  Luttrell 
Leo  S,  Mc  Key 


August  24,  1947  $  250.00 
October  23,  1947  150.00 
November  5,  1947  250.OO 


Januarv  8,  1947 
June  24,  1947 
June  22,  1946 
March  12,  1945 
August  2,  IQ46 
July  29,  1945 
December  lo,  1945 
December  18,  1945 
April  6,  1947 
May  25,  1946 


500.00 
^00.00 
85O.OO 
300,00 
300.00 
3,500.00 
2,000.00 
2,500.00 
1,500,00 
2.^00.00 
&15, 100.00 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8598-- 


RE SOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Modification  of  Contract  in  amount 
$148.10,  being  credit  difference  between  certified  estimated 
contract  and  final  performance;  approves  Certificate  of 
Acceptance  and  Pinal  Pavment,  in  amount  $2,551.90,  in  favor  of 
Fred  T.  Falrey,  under  SFWD  Contract  No.  465- Laying  of  6'f 
CI  Mains  in  Grays tone  Terrace  from  Corbett  Avenue  to  Villa 
Terrace. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8^99 — 

RESOLVED t  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hatch  Hetchy  Bureau  Request  for  Additional  Allotment,  in 
amount  $1,300.00,  under  Appropriation  No.  7^8-400-01,  to  pro- 
vide for  purchase  of  equipment  as  per  1947-194$  budget, 

Hetch  Hetchy  Bureau  Request  for  Allotment,  in  amount  $5,250.00, 
under  Appropriation  No.  768-40O-OO,  to  provide  for  purchase  of 
equipment  as  per  1947-1948  budget. 

Airport  Request  for  Allocation  of  Funds,  in  amount  $45,000.00, 
under  Appropriation  No,  96-900-56-Airport  Bond  Fund,  to  pro- 
vide for  plans  and  specifications  of  work  now  scheduled. 

Airport  Request  for  Allocation  of  Funds,  in  amount  $55,000.00, 
under  Appropriation  No.  96-900-57-AIrport  Bond  Fund,  to  pro- 
vide for  inspection,  supervision  and  field  engineering  of  work 
now  scheduled. 

Airport  Request  for  Additional  Allotment,  in  amount  $30,00, 
under  Appropriation  No,  764-400-OO,  to  provide  additional  funds 
for  purchase  of  office  machines. 

On  motion  of  Commissioner  Plant,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86OO— 

RESOLVED    That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  $l6,176»13»  in  favor  of  Joe 
Chevreaux,  under  HHWS  Contract  No.  200-Constructlon  of  a 
Sluiceway  and  Miscellaneous  Work  in  the  Lower  Cherry  Aqueduct- 

Contract  Payment,  in  amount  $4,300,02,  in  favor  of  Chas.  I, 
Cunningham,  under  HHWS  Contract  No.  194-Constructing  Camp 
House  at  Lake  Eleanor. 

Contract  Payment,  in  amount  $1,172,70,  In  favor  of  J.  N. 
"Pitcher,  under  Airport  Contract  No,  104-Test  Borings  at  San 
Francisco  Airport. 
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Contract  Payment,  in  amount  ^85, 023,31,  in  favor  of  M  &  K 
Corporation,  under  SFWD  Contract  No.  452-Cons true t ion  of 
6o??   Sunset  Supply  Line* 


Contract  Payment,  in  amount  $8, 771.53 >  in  favor  of  Metro- 
politan Construction  Co.,  under  SFWD  Contract  No,  423-Replacing 
Diversion  Flume  at  San  Mateo  Dam  No.  2, 

Contract  Payment,  in  amount  1|21, 341,92,  in  favor  of  Metro- 
politan Construction  Co,,  under  SFWD  Contract  No.  456-Replacing 
Stone  Dam  Aqueduct. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8601— 

RESOLVED'  That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves 
the  reports  of  Department  Heads  and  establishes,  in  accordance 
with  the  provisions  of  Section  128  of  the  Charter,  the  amount 
of  reasonable  annual  depreciation  expense  for  the  fiscal  year 
1947-1948  of  the  utilities  under  the  jurisdiction  of  the 
Commission,  as  follows: 


Department 

Public  Utilities  Com- 
mission-General Office 

Bureau  of  Light,  Heat 
and  Power 

San  Francisco  Airport 

Municipal  Railway-Mar- 
ket Street  Extension 

San  Francisco  Water 
Department 

Hetch  Hetchy  Water 
Supply 

Hetch  Hetchv  Power 
Division 


Revised  Appraisal 
of  Properties  as 
at  June  30.  IQ47 


Reasonable  Annual 
Depreciation  Ex- 
pense-Fiscal Year 
1947-48. 


12,942.17 

1,436,683.53 
14,884,805.70 

44,017,525.69 

72,976,946,38 

93,325,495.98 
12,423,515,12 


1,311.36 

68,392.49 
427,229.91 

1,087,841.45 

888,180.86 

l,28l,l67.17 
233,812,30 


BE  IT  FURTHER  RESOLVED,  That  the  hereinabove  departments 
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are  hereby  authorized  to  effect  the  necessary  entries  upon 
its  books  to  record  the  revised  appraisal,  and  tiSreafter, 
pending  subsequent  appraisals  or  revisions  to  be  made  by 
this  Commission  in  accordance  with  Charter  provisions,  to 
provide  for  recording  of  additions  to,  and  deductions  from, 
said  appraisals  or  revisions  and  for  depreciation  expense  for 
succeeding  fiscal  years  in  amounts  to  be  recommended  by  De- 
partment Heads,  the  Manager  of  Utilities  and  approved  by  the 
Public  Utilities  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8602— 

WHEREAS,  the  Public  Utilities  Commission  Resolution  No. 
7521,  adopted  Julv  8,  1946,  approved  and  authorized  the 
execution  of  an  agricultural  lease  to  John  Roddy  of  Santa 
Clara  County,  exniring  May  31,  1949'  an<3> 

WHEREAS,  said  John  Roddy  has  advised,  the  San  Francisco 
Water  Department  ffchat  due  to  sale  by  him  of  his  adjoining 
Section  9,  Township  6  South,  Range  2  East  and  disposal  of  his 
cattle,  that  he  has  no  further  use  for  the  leased  premises ;and, 

WHEREAS'  the  San  Francisco  Water  Department    is  in  a  po- 
sition to  le&se  this  land  more  advantageously,  and  the 
G-eneral  Manager  and  Chief  Engineer  recommends  cancellation  of 
said  lease: 

THEREFORE,  BE  IT  RESOLVED,  That  the  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department  be,  and 
he  is  hereby  authorized  to  terminate  and  cancel  that  certain 
lease  to  John  Roddy  covering  approximately  480  acres,  of  the 
north  half  and  the  southeast  quarter  of  Section  10,  Township 
6  South,  Range  2  EAst,  MDB&M. ,  Santa  Clara  County  Lands, 
dated  June  1,  1946,  and  that  the  rental  be  pro-rated  as  date 
of  cancellation. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86OV- 

WHEREAS f  this  Commission  under  Resolution  No.  8577, 
adopted  November  17,  1947 t  requested  the  Mayor  to  recommend  to 
the  Board  of  Supervisors,  enactment  of  ordinance,  appropria- 
ting the  sum  of  $7,500,000.-19^7  Hetch  Hetchy  Water  Bonds,  to 
provide  for  expenditures  and  certification  of  contracts  for 
construction  of  pipe  lines  to  San  Francisco  to  augment  the 
water  supply;  and, 

WHEREAS,  it  is  necessary  for  the  purpose  of  preparing 
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said  appropriation  ordinance,  that  a  breakdown  of  expenditures 
be  submitted: 


NOW,  THEREFORE,  BE  IT  RESOLVED'  That  said  Resolution  no. 
8577»  be  an<3  the  same  is  amended  as'follows: 

Bay  Division  Pipe  Line  No.  "*>  $    31 6 f OOO . 

Office  Building-Aid  to  Construction  $l8,000. 
Preliminary  Expenses  2,000. 
Legal  Fees  and  Expense  3»250* 
Administrative  Expenses  J,OOQ. 
Pland  and  Specifications  231,750. 
Construction  Eauipment  58, 000. 

Automotive  Equipment  $38,000. 
10  Station  wagons 
7  Sedans 
Engineering  and  Survey 
Eauipment  13,000. 
Office  Furniture  and  Eqpt.      ^,000.  ___ 

San  Joaquin  Pipe  Line  No. 2.  6,684,000. 
Office  Building-Aid  to  Construction  10,000. 
Preliminary  Expenses  2,000, 
Legal  Fees  and  Expenses  3»500* 
Administrative  Expense  3»000. 
Plans  and  Specif iciations  190,000* 
Inspection  and  Supervision  5>000* 
Rights  of  Way  and  Easements  4,000. 
Construction  Equipment  66,500, 

Automotive  Equipment  3^000, 

6  Station  Wagons 

11  Sedans 

Engineering  and  Survey  Eqpt,  17,500- 
Offiee  Furniture  and  Eqpt.  11,000. 
Furnish  and  Install  Pipe, 

Valves  and  Fittings  6.400.000. 

Sunset  Supplv  Line  500,000. 
Inspection  40,000, 
Install  Pipe  and  Fittings  460.000. 


$7, 500, 000 


THEREUPON  THE  MEETING  ADJOURNED. 


Secretary 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


6l6th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
16,  I947, 

***********************  ******************* ************************ 


Present:   Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

W,  I,  Kohnke,  Daniel  P.  Del  Carlo  and  Thomas  G. Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Del 'Carlo,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  615th  regular  meeting  of  the  Com- 
mission held  December  8,  1947  were  approved. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  signed  by  Commissioners 
Kohnke,  Del  Carlo  and  Plant  on  December  9,  1947  was  ratified. 

--RESOLUTION  NO.  8604-- 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  in  amount 
$40,000.00,  from  Appropriation  No.  765-20O-OO,  to  credit  of 
Appropriation  No.  765-300-99,  transferring  surplus  in  Con- 
tractual Services  to  provide  for  deficiency  occuring  in 
Materials  and  Supplies. 

Municipal  Railway  Request  for  Intra  Fund  Transfer,  In  amount 
$60,000.00,  from  Appropriation  No.  765-2^65,  to  credit  of 
Appropriation  No.  765-300-99,  transf errffi|>fti  Heat,  Light  and 
Power,  to  provide  for  deficiency  occuring  in  Materials  and 
Supplies. 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8605-- 

WHEREAS,  San  Francisco  Water  Department  Contract  No. 
425-Laying  of  Water  Mains  in  Laurel  Heights  Subdivision,  E, 
J.  Treacy,  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract,  be  completed  on  or  before 
November  9,  1946;  and, 

WHEREAS,  Contractor  has  experienced  unavoidable  delay 
due  to  the  interference  of  other  contractors  and  inability  to 
secure  the  necessary  materials; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  Three  Hundred  Sixty-six  (366)  Davs  for 
the  completion  of  San  Francisco  Water  Department  Contract  No. 
425,  and  liquidated  damages  for  the  resulting  davs  of  delay 
are  hereby  waived. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8606— 

WHEREAS,  the  San  Francisco  Water  Department  Contract  No. 
436-For  the  Construction  of  the  Irvington  Pumping  Station, 
awarded  March  31,  1947  to  Fred  J.  Earlv,  Jr.  Company, Inc. , 
should,  in  accordance  with  the  time  set  forth  in  said  contract, 
be  completed  on  November  23,  1947'  anc3» 

WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
due  to  necessitv  of  awaiting  installation  of  power  service  by 
the  Pacific  Gas  and  Electric  Company  in  order  to  dry  out 
motors  and  make  tests  of  electrical  equipment;  and 

WHEREAS,  said  contractor  has  been  diligent  in  his  attempt 
to  complete  the  work  within  the  specified  time: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  thirty-eight  (38)  days  for 
completion  of  said  San  Francisco  Water  Department  Contract  No. 
436,  and  liquidated  damages  for  the  resulting  davs  of  delay 
are  hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3607— 
WHEREAS,  Thomas  Conlan,  Motorman,  Municipal  Railway,  has 
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retired  from  the  service  of  the  City  and  County  of  San 
Francisco  after  serving  in  the  Municipal  Railway  for  a  period 
of  thirty  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS '  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Nr.  Conlan  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  Municipal  Railway: 

THEREFORE ,  BE  IT  RESOLVED,  That    the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution  expresses  to  Mr,  Conlan,  its  best  wishes  for 
a  long  and  happv  life  and  the  assurance  of  its  appreciation  of 
work  well    performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Thomas  Conlan. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8608-- 


WHEREAS  Benjamin  Bearnard  Martin,  Conductor,  Municipal 
Railway,  has* retired  from  the  service  of  the  City  and  County 
of  San  Francisco,  after  serving  in  the  Market  Street  Railway 
and  the  Municipal  Railway  for  a  period  of  thirty  five  years; 
and, 

WHEREAS    in  the  performance  of  his  duties,  in  his  con- 
tacts with  tfee  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Martin  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  Market  Street  Railway  and  the 
Municipal  Railwav: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission on  behalf  of  the  people  of  the  City  and  Countv  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr.  Martin,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  apprecia- 
tion of  work  well  performed;  and, 


BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a    copy  of  this  resolution  for 
presentation  to  Mr.  Benjamin  Bearnard  Martin. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86OQ— 

WHEREAS,  Joseph  II.  Murphy,  Motorman,  Municipal  Railway, 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco,  after  serving  in  the  Municipal  Railway  for  a  period 
of  thirty  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their    respect  and  admiration; 
and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Murphy  has  rendered  the  people  of  San 
Francisco  while  emploved  by  the  said  Municipal  Railway: 

THEREFORE,  BS  IT  RESOLVED ^  That  the  Public  Utilities  Com- 
mission on  behalf  of  the  people  of  the  City  and  Countv  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  ser- 
vice, by  this  resolution,  expresses  to  Mr.  Murphy,  its  best 
wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he 
is  hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Joseph  M.  Murphy, 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86lO~- 

RESOLVED s  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorneye  this 
Commission  approves  and  hereby  requests  the  Controller  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated,  litigated  settlements 
and  judgments,  as  follows: 
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Claimant 


Date  of  Accident 


Settlement 


Non-litigated  settlements; 
John  Castillo 
Alice  0.  Greer 
Jacob  Kirby 
Jesus  Solis 
Joseph  Sam  Calieri 
Bessie  Davidson 
Hilda  P.  Heino 
Daisy  T,  Svmons 
Aner  Henderson 


September  20,1947  $ 
July  1,  1947 
November  23,  1947 
January  2,  1947 
October  28,  1947 
May  17,  1947 
May  11,  1947 
July  13,  1947 
October  2,  1947 


1,300,00 
1,250,00 
2,250.00 
2,500.00 
606.-51 


487.72 

143.67 
250.00 


25O.OO 


Litigated  settlements: 
Pearl  Scott 
Margaret  Retter 


April  3,  1947 
February  23,  1945 


450.00 
1,500.00 


Judgments: 
Sarah  Hanson 
Mrs.  Lillian  Joseph 


March  28,  1947 
February  6,  1945 


500.00 
$12,169,45 


681.75 


On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  transferring  jurisdiction 
to  the  Park  Department,  for  park  purposes,  that  certain  Water 
Department  property  located  between  Hyde  and  Larkin  Streets, 
194.3*  south  of  Francisco,  being  in  area  100?x412?6T',  the 
San  Francisco  Water  Department  Real  Property"Furtd>  being 
credited  in  amount  $20,000.00,  estimated  value  of  land  so 
transferred . 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 


RESOLVED    That  this  Commission  rejects  as  being  excessive 
in  amount  for' the  work  contemplated  to  be  performed,  the 
only  bid  received  from  the  Payne  Construction  Co.,  under  date 
of  December  9,  1947..,  for  the  work  of  SFWD  Contract  No.  469- 
Remodeling  of  Mi  librae  Pump  Station. 


— RESOLUTION  NO,  86ll-- 


— RESOLUTION  NO.  86l2— 
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On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86lV- 

RESOLVED'  That  this  Commission  hereby  authorizes  Carl 
Lauenstein,  Civil  Engineer,  San  Francisco  Water  Department,  to 
proceed  to  Los  Angeles,  California,  for  the  purpose  of  con- 
ferring with  engineers  of  other  water  works  departments 
relative  to  standards  for  water  distribution  systems;  and, 

BE  IT  FURTHER  RESOLVED  That  necessary  travelling  expen- 
ses are  deeemed  to  be  contracted  in  the  performance  of  routine 
duties,  payable  from  Appropriation  No,  766-200-00; 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8614- - 

WHEREAS*  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  said  Water  Department,  as 
hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  here- 
by approve  the  terms  and  conditions    of  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Mr.  K.  M.  Cuthbertson-300  Hetch  Hetchy  Way,  Menlo 
Park,  California: 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division 
pipe  line  right  of  wav,  Parcel  20C9,  as  described  in  Hetch 
Hetchy  records  and  being  a  portion  of  Belle  Haven  Subdivision 
near  Redwood  City,  California,  for  gardening  purposes. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8615— 

RESOLVSDf  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Hetch  Hetchy  Division. Request  for  Intra  Fund  Transfer,  in 
amount  $5,000*00,  fron  Appropriation  No.  92-500-57.  to 
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credit  of  Appropriation  No,92-500-56,  to  provide  funds  for 
preliminary  engineering-San  Joaquin  Pipe  Line  No,  2, 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
$5,500,00,  under  Appropriation  No.  768-64-001,  to  provide  for 
estimated  charges  for  water  litigation  and  damage  claims  during 
third  quarter-1947-48. 

Hetch  Hetchy  Division  Request  for  Allotment,  in  amount 
$18,000.00,  under  Appropriation  No.  768-880-02,  to  provide  for 
rental  of  transmission  lines  from  Pacific  Gas  and  Electric 
Co.  during  last  half  fiscal  year. 

Airport  Request  for  Additional  Allotment,  under  Appropriation 
No.  764-lll-OO-Allowance  for  Overtime  in  amount  $575,00  and 
under  Appropriation  No,  764-112-00-Allowance  for  Holiday 
Relief,  in  amount  $1,350,004 

Airport  Request  for  Intra  Fund  Transfer,  in  amount  $8,000.00, 
from  Appropriation  No,  764-231-00,  to  credit  of  Appropriation 
No.  764-212-00,  transferring  surplus  in  Heat,  Light  and  Power 
to  provide  for  deficiency  in  appropriation  for  routine 
maintenance, 

Bureau  of  Light,  Heat  and  Power  Request  for  Additional  Allot- 
ment, in  amount  $247.50,  under  Appropriation  No.  763-lil-OO, 
third  ouarter  allowance  for  overtime. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86l6 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Water  Department  Request  for  Modi- 
fication of  Contract  in  amount  $219.60,  in  favor  of  United 
Pacific  Insurance  Co,,  successors  to  terminated  contract  of 
Bert  Construction  Co.,  under  SFWD  Contract  No,  451 -Alterations 
on  5th  Floor-Water  Department  Building,  4.25  Mason  St,, 
covering  the  closing  of  certain  openings,  lath  and  plaster 
certain  exposed  surfaces  and  other  minor  construction  items. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86l7— 

RESOLVED    That  this  Commission  hereby  reouests  the  Con- 
troller's certification  of  Bureau  of  Light,  Heat  and  Power 
Modification  of  Contract,  in  amount  $1,175.00,  in  favor  of 
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H.  C.  Reid  &  Co.,  under  Contract  No.  57-* It orations  to  Existing 
Street  Lighting  in  Golden  Gate  Park  Crossover  Drive,  covering 
the  following: 

Install  two  double-pendent  25  foot, 
concrete  standards  and  luminaires  in 
Crossover  Drive  and  Transverse  Drive, 
Golden  Gate  Park. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86l8 — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract,  in  amount  $422.42, 
being  credit  difference  between  certified  estimated  contract 
and  final  performance;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $4,027.50,  in  favor  of  E.  J. 
Treacy,  under  SFVD  Contract  No.  425-Laying  4-6-8-12?f  Cast 
Iron  Mains  in  the  Laurel  Heights  Subdivision. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86lQ— 

RESOLVED,  That  this  Commission  approves  Recommendations 
for  Contract  Payment,  as  follows: 

Contract  Payment,  in  amount  #11,953-23,  in  favor  of  M.  J. 
Lynch,  under  SFWD  Contract  No.  4^6-Construction  of  Connecting 
Lines  at  Pleasanton. 

Contract  Payment,  in  amount  $10,385.28,  in  favor  of  Fred  J. 
Early,  Jr.  Co.,  under  SFWD  Contract  No.  436-Construction  °f 
the  Irvington  Pump  Station. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8620— 

RESOLVED,  That  this  Commission  herebv  grants  permission 
to  H.  E.  Petersen,  tenant  of  380  acres  of  the  Water  Depart- 
ment's Sunol  Irrigable  Lands,  to  sublease  75  acres,  more  or 
less,  of  his  leasehold,  to  Joseph  Kiser  and  Joseph  Kiser 
Companv  of  San  Jose,  for  a  period  of  four  years,  commencing 
January  1,  1948,  said  Joseph  Kiser  and  Joseph  Kiser  Company 
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to  pav  to  the  Citv  and  County  of  San  Francisco,  through  H.  E. 
Petersen,  the  sum  of  $45.00  per  acre,  per  year,  said  75  acres 
to  be  de^loped  f orstrawberrv  culture. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8621— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  execution  of  W&ter  Department 
agricultural  lease,  as  follows: 

Joseph  Kiser  and  Joseph  Riser  Company,  covering  JO  acres,  more 

or  less,  being  that  portion  of  the  new  walnut 
orchard,  Sunol,  for  period  of  four  years,  commencing  January 
1,  1948,  at  an  annual  rental  of  $1,35°»00»  payable  in  annual 
installments  in  advance,  excepting  that  rental  for  last  year, 
1951 >  t°  be  paid  by  lessee  on  lessee  signing  said  lease,  said 
land  to   be  used  for  strawberry  culture,  as  an  interplanting 
between  rows  of  the  new  walnut  orchard , 

On  motion  of  Commissioner  Kohnke.,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8622— 

RESOLVED'  That  this  Commission    approves  entering  into 
agreement  witfi  the  United  States  Post  Office  Department  to 
transport  upon  the  Municipal  Railway,  within  the  limits  of  the 
Post  Office  of  San  Francisco,  California,  including  the  towns 
of  Colma  and  Daly  City,  in  San  Kkteo  County,  California,  de- 
livery carriers  and  delivery  messengers  of  the  Post  Office 
Department  while  on  duty,  wearing  the  regulation  badge  or 
carrying  satchel  or  United  States  mail  sa<&k,  for  a  period  of 
one  year,  commencing  October  1,  1947»  for  the  sum  of  $62,500.00 
to  be  paid  quarterly  in  four  equal  installemtns  of  $15,625.00; 
and, 

BE  IT  FURTHER  RESOLVED,  That  the  President  of  the  Com- 
mission and  the  Manager  of  Utilities,  be  and  they  are  hereby 
authorized  to  sign  said  agreement  for  and  on    behalf  of  the 
Commission. 

HEARING: 

Grievances  of  Transport  Workers  Union  of 
America,  C,  I.  0#,  Municipal  Carmen* s 
Union  Local  250. 

Representation  was  made  by  William  Grogan,  International 
Vice  President, 

Mr.  Grogan  outlined  in  detail  the  four  grievances  mentioned 
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in  his  letter  of  November  29,  1947  and  the  eleven  grievances 
mentioned  in  letter  of  December  8,  1947 »  sa^  grievances  being 
in  regard  to  actions  of  the  Municipal  Railway  Safety  Council; 
physical  examinations;  check-in  and  report  time;  choice  of 
wearing    apparel;  time  and  one  half  for  all  assignments  and 
work  performed  over  eight  hours;  copies  of  new  schedules  to  be 
furnished  Union  representatives  in  advance  of  effective  date; 
condemnation  of  suggested  new  fifty-eight  passenger  buses; 
guarantee  of  full  weeks  work  at  eight  hours  for  extra  men;  pay- 
ment while  working  at  breaking  in  as  bus  operators;  layover 
time  at  end  of  each  trip;  more  adequate  service  to  relieve 
alleged  hazards  due  to  overcrowding  of  transportation  equipment; 
revision  of  schedules  to  provide  additional  running  time;  legal 
representation  when  cited  for  traffic  citations;  defective 
windshield  wipers  and  clean,  comfortable  assembly  and  rest 
rooms  in  division  headquarters. 

Mr.  G-rogan  condemned  as  company  unionism  and  return  to  "yellow 
dog  days",  Mayor  LaphamTs  suggestion  for  holding  an  election 
among  railway  employees"f or  a  new  employee-management  committee, 
said  committee  to  hear  all  conplaints,  grievances,  suggestions 
through  duly  elected  representatives.    He  further  contended 
that  any  attempt  to  carry  out  the  Mayor's  suggestions  would 
result  in  failure,  as  employees  would  not  participate    in  such 
an  election.    He  favored  an  election  wherein  the  "winning 
union  would  take  all". 

President  Marshall  Dill  advised,  that  the  grievances  complained 
of  have  been  before  the  Commission;  that,  there  were  a  number 
of  pressing  problems  involving  all  utilities  needing  careful- 
analysis  and  consideration,  but  the  grievances  now  registered 
would  receive  the  careful  and  earnest  study  of  the  Commission. 

Commissioner  Del  Carlo  advised  that  over  a  period  of  four  years, 
the  Commission  provided  funds  for  improvement  of  the  physical 
comforts  of  railway  employees;  that  in  the  past  and  at  the  pres- 
ent time,  he  was  in  favor  of  payment  for  men  on  the  extra  list, 
in  fact,  favored  improvement  of  most  of  the  grievances  com- 
pla  ined  of . 

Mr.  Chas.  Woods,  of  the  A.  F.  of  L.  supported  most  of  the 
grievances  as  outled  in  Mr.  Grogan,  calling  particular 
attention  to  the  A.  F.  of  L*s  position  on  the  matter  of  20 
minute  check-in  and  report  time;  he  expressed  opposition  to  the 
labor-management  committee  as  suggested  by  Mayor  Lapham,  and 
like  Mr.  Grogan,  endorsed  the  idea  of  an  election  wherein  one 
union  would  represent  all  railway  personnel. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


6l7th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
22,  1947. 


Present:    Commissioners  Marshall  Dill,  Lloyd  S.  Ackerman, 

W.  I.  Kohnke,  Daniel  P.  Del  Carlo  and  Thomas  G.  Plant 

President  Marshall  Dill  presided. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  minutes  of  the  616th  regular  meeting  of  the  Commis- 
sion, held  December  15,  1947 •  were  approved. 

On  motion  of  Commissioner  Plant,  Seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  862V- 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  herebv  authorizes  execution  of  Airport 
Revocable  Permit,  as  follows: 

To:    Airborne  Flower  Traff ic-2454  El  Camino  Real,  San  Mateo, 
California: 

Permit,  effective  June  1,  1947»  to  occupy  and  utilize  portion 
of  San  Francisco  Airport  property  indicated  on  Drawing  DA 
IO526,  covering  an  area  of  ^9000  square  feet  (unpaved),  at  an 
annual  rental  of  $600.00,  land  to  be  limited  to  activities 
essential  to  the  handling  of  Airborne  Flower  Traffic,  buildings 
to  be  used  as  a  warehouse  for  temporary  storage  of  flowers 
between  the  time  they  are  picked  up  from  shippers  and  are 
loaded  on  aircraft  for  shipment. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7750, 
adopted  October  21,  1946,  and  amended  through  Resolution  No. 
8069,  adopted  March  17,  1947 •  be  and  the  same  are  hereby  re- 
scinded • 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8624— 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  hereby  authorizes  execution  of  Airport  Re- 
vocable Permit,  as  follows: 

To:    Academy  of  Aeronautics,  Inc.,  San  Francisco  Airnort, 
South  San  Francisco,  California: 

Permit  to  occupy  an  area  of  3, 7^0  square  feet  of  Air- 
port unpaved  area,  upon  which  to  erect  structures  for  the 
operation  of  a  Link  Instrument  trainer  and  associated  aviation 
activities,  at  a  minimum  rental  of  $600.00  per  year,  effective 
July  i,  1947. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7867, 
adopted  December  16,  1946,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  86gj-- 


RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  hereby  authorizes  execution  of  Airport 
Revocable  Permit,  as  follows: 

To:    Southwest  Airways  Company,  1414  Westwood  Boulevard, 
Los  Angeles,  California: 

Permit,  effective  September  1,  1947,  to  occupy 
Ticket  Counter  Office  Space,  Administration  Building,  covering 
an  area  of  119  square  feet,  at  an  annual  rental  of  $178.50. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  8046, 
adopted  March  10,  1947,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8626-- 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  hereby  authorizes  execution  of  Airport 
Revocable  Permit,  as  follows: 

To:    Southwest  Airways  Company,  Los  Angeles,  California: 

Permit,  effective,  September  1,  1947,  to  occupy  por- 
tion of  San  Francisco  Airport  property,  as  indicated  on  Draw- 
ing DA  IO526,  as  follows: 


Property  Area  Charge  per  Sq.  Annual 
Description:  Sq.  Ft.        Ft,  per  year  Rental 

Hangar  No.  2: 
Entire  Hangar  as  a 
Unit 

Hangar  10,078  $0,36  $  3,628.08 

Office  4,211  .50  2,105.50 

Paved  areas  21,840  .05  l„OC2.00 

Unpaved  areas  81,060  .005  405,30 

$  7,230.88 

BE  IT  FURTHER  RESOLVED ,  Tnat  Resolution  No.  8045, 
adopted  March  10,  1947*  ^Q  anc3  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8627— 


RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  hereby  authorizes  the  execution  of  Airport 
Revocable  Permit,  as  follows: 

To:    Western  Aircraft  and  Equipment  Company,  San  Francisco 
Airport,  South  San  Francisco,  California. 

Permit,  effective  August  1,  I947,  to  occupy  and 
utilize  an  unpaved  area  of  4f000  sq.  ft.  at  an  annual  rental 
of  $600,00,  said  area  to  be  limited  to  the  activities  essen- 
tial to  the  conduct  of  aircraft  sales,  parts  and  accessories; 
and, 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  7936, 
adopted  January  20,  1947,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Ackerman,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8628-- 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  non-litigated,  litigated  settlements  as  follows: 
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Date  of  Accident  Settlement 


August  9,  1947        $  110.74 

Sept.  12,  1947  300.OO 

Sept.  24,  1947  199.06 

June  20,  1947  2S0.00 

Sept.  23,  1947  250.OO 

Nov.  6,  1947  117.52 

Sept.  2,  1947  123.00 

Oct.  6,  1947  180,73 

Oct.  22,  1947  175.00 

March  24,  1947  625-OO 
February  25,  1947       1, 600.00 


Dec.  15,  1945  750,00 

Oct.  13,  1945  500.00 

Oct.  20,  1946  100.00 

Dec.  15,  1944  1,075.00 

Sept.  27,  1946  1,500.00 

Dec.  l8,  1945  4,500.00 

Feb.  8,  1944  3,930.00 

April  20,  1945  11,875.83 

$  27,731.88 
BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No.  8532,  adopted  October  27,  1947,  be 
and  the  same  is  amended  as  follows: 

Claimant-Henderson  Houston-Settlement  approved 

under  said  Resolution  No.  8532  -  $3,168.60 

Amended  to  provide  for  interest   41 .92 

$  27,773.80 

BE  IT  FURTHER  RESOLVED,  That  that  portion  of 
Resolution  No.  86lO,  adopted  December  15»  1947 »  be 
and  the  same  is  amended  as  follows: 

Claimant-Daisy  T.  Symons-Settlement  approved 

under  said  Resolution  No.  86lO  -  $2,500.00 

Amended  to  provide  for  settlement  in  amount 

$2,250.00  -250.00 

$  27,523*30 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  862%— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations: approves  Modification  of  Contract,  in  amount  $298.35, 
being  credit  difference  between  certified  estimated  contract 
and  final  performance:  approves  Certificate  of  Acceptance  and 
Final  Payment,  in  amount  $4,321.65,  in  favor  of  Clements  and 
Company,  under  SFWD  Contract  No.  4^3  -  Paving  of  Roadways  at 
Sunol  Headquarters. 


Claimant 

Non-litigated  settlements 
Von  P.  Busby 
H.  D.  Collier 
Tom  S.  Hut ton 
Sarah  Fox 
James  E.  Mansfield 
Mildred  McCracken 
Florence  Sawyer 
William  J.  Schmidt 
Meta  Yale 
Mary  Alice  Scott 
Eugenia  Lord 

Litigated  settlements 
Samuel  R.  Stopher,  Sr. 
Margaret  Lars en 
Irwin  E.  Lee 
Samuel  Galen 
Nathan  Rubin 
Esther  Johnson 
William  E.  Callister 
Edna  F.  Belluomini 
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On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  86^0— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Bureau  of  Light,  Heat  and  Power 
Modification  of  Contract,  in  amount  $131,00,  in  favor  of 
Abbett  Electric  Company,  under  Contract  No.  50-Street  Lighting 
System  for  Union  Square,  covering  the  following: 

Install  16  two-pole  fuse  outlets  and  fuses, 
in  each  transformer  box  and  connect  between 
line  and  transformer. 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86^1-- 

WHEREAS ,  the  time  allowance  for  performance  of  Bureau 
of  Light,  Heat  and  Power  Contract  No.         for  constructing  a 
street  lighting  system  for  Union  Square,  Abbett  Electric  Com- 
pany, contractor,  as  extended  by  PUC  Resolution  No.  8503  of 
October  14,  1947 »  expired  December  16,  1947 ;  and, 

WHEREAS,  there  has  been  further  delay  in  delivery  of 
material  for  installation  under  this  contract;  and, 

WHEREAS,  the  contractor  has  proceeded  diligently  with 
the  work  but  on  account  of  above  delay  was  unable  to  complete 
the  contract  within  the  extended  time  allowance; 

NOW,  THEREFORE,  BE  IT  RESOLVED:  That  this  Commission 
extends  for  a  further  period  of  60  days  the  time  allowance  for 
completion  of  the  work  required  under  said  contract  No.  5°* 
and  liquidated  damages  on  account  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner  Del 
Carlo,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO.  86^2- - 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  enact  ordinance,  authorizing  sale  at 
public  auction,  of  a  lot,  being    portions  of  Lots  24,  25,  26 
and  27,  Block  25,  Dumbarton  Tract,  San  Mateo  County,  said  sale 
to  be  subject  to  confirmation  by  the  Board  of  Supervisors. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86^— 

RE SOLVED,  That  that  certain  agreement  entered  into 
between  the  Western  Union  Telegraph  Company  and  the  City  and 
County  of  San  Francisco-Public  Utilities  Commission,  dated 
October  25,  I94O  and  extended,  and  which  agreement  provides  for 
rental  of  premises  and  for  collections  made  at  the  agency-San 
Francisco  Airport,  be  ^nd  the  same  is  hereby  extended  to 
October  31,  1948;  and, 

BE  IT  FURTHER  RESOLVED,  That  a  certified  copy  of  this 
resolution  be  forwarded  to  the  said  Western  Union  Telegraph 
Company  with  request  that  said  company  express  in  writing  its 
acceptance  of  the  continuation* 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  86^4 — 

RESOLVED,  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities  for  the  extension  of  water  mains 
and  services,  the  contract  for 

THE  LAYING  OF  12- INCH  CAST  IRON  HA  IN  IN 
PEABODY  STREET  FROM  SUNNYDALE  AVENUE  TO 

COUNTY  LINE 

SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  N0.47I 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  Is  hereby  awarded  to 

E.  J.  Treacy 

924  Irving  Street,  San  Francisco 

he  being  the  lowest  regular  and  responsbile  bidder  for  the  work 
aforesaid  at  FOUR  THOUSAND  FIVE  HUNDRED  AND  TWENTY  FIVE  DOLLARS 
AND  TWENTY  FIVE  CENTS  (#4,525.25)  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

AND  BE  IT  FURTHER  RESOLVED,  the  Controller  is  hereby 
requested  to  approved  the  allocation  of  funds  necessary  to 
fully  accomplish  the  aforementioned  extension  of  water  mains 
and  services. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  86^-- 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Water  Department,  as  hereinafter 
set  forth* 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

85  Second  Street 
San  Francisco  5,  California 

Permit  to  erect  poles,  including  anchors,  and  suspend, 
operate  and  maintain  telephone  lines  across  a  portion  of  the 
San  Francisco  Water  Department  property  known  as  the  Silva 
Tract,  Parcel  30,  San  Mateo  County  Lands. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner  Del 
Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  8636 — 

RESOLVED,  That  this  Commission  authorizes  the  follow- 
ing employees  to  nroceed  to  Seattle,  Washington,  to  confer  with 
transit  officials  of  western  and  northwestern  cities  of  main- 
tenance of  equipment,  operations,  and  claims  and  safety,  re 
transit  operations: 

Paul  J,  Fa nning-Di rector,  Bureau  of  Personnel 

and  Safety 

Donald  Mazzoni-General  Claims  Agent 

H.  E.  Cooley,  Assistant  Superintendent  of 

Transportation 

L.  M.  Perrin,  Senior  Electrical  Engineer: 

BE  IT  FURTHER  RESOLVED,  That  necessary  travelling  ex- 
penses are  deemed  to  be  contracted  in  the  performance  of  routine 
duties,  payable  from  Appropriation  No.  76I5-200-o9. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86^7 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  the  following: 
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San  Francisco  Water  Department  Request  for  Intra-fund  Transfer, 
in  amount  $5,000,00,  from  Appropriation  No,  66. 925. 00,  to 
Appropriation  No.  66.9"51.00,  to  provide  funds  for' pipe  line 
replacements  as  need  arises  during  period  Januarv  1st  to  June 
30,  1948. 

Municipal  Railway  Request  for  Intra-fund  Transfer,  in  amount  of 
$30.72,  from  Appropriation  No,  765.500.OO,  to  Appropriation  No, 
76s. 500. 14»  to  provide  funds  to  cover  adjustment  of  expendi- 
tures for  equipment,  paving,  telephone,  etc.,  to  the  Intrade- 
partmental  Accounts. 

Municipal  Railway  Request  for  Intra-fund  Transfer,  in  amount 
$552.68,  from  Appropriation  No.  765*880.99,  to  Appropriation 
No.  765.870^99^  to  provide  additional  funds  for  payment  of  San 
Mateo  City  Franchise  Tax,  payable  in  accordance  with  Ordinancq 
#77  of  the  City  of  San  Mateo.  ; 

San  Francisco  Water  Department  Request  for  Additional  Allotment^ 
in  amount  $4,028.82,  from  Appropriations  No.  766.111,00  and 
766,112.00,  to  provide  funds  for  payment  of  Permanent  Salaries- 

-  Overtime  and  Permanent  Salaries  -  Holidays,  for  three  months 
ending  March  31,  1948. 

San  Francisco  Water  Department  Request  for  Additional  Allotments 
in  amount  $232,000.00,  from  Appropriation  No.  766.500.OO,  to 
provide  funds  for  six  months  requirements  (January  1,  1948*  to 
June  30,  1948)  for  normal  main  extensions,  services  and  meters 
and  cut  in  Gate  Valves  -  Also  Sutro    Reservoir  Development. 
Refer  to  1947-48  Budget,  page  20,  lines  2,  3,  4  and  9. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner  Del 
Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86^8 — 

RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Director  of  Property  to  prepare  and  submit  to  the 
Eoard  of  Supervisors  the  necessary  legislation  authorizing  an 
exchange  of  easements  between  the  City  and  County  of  San  Fran- 
cisco, Mabel  S.  Clarke  and  Ada  E.  Rowe,  over  certain  City-owned 
real  property  known  as  Alameda  County  Parcels  50  and  5°-A,  near 
Niles,  Alameda  County,  California;  as  per  San  Francisco  Water 
Department  Map  No,  C-621. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  ndopted  unanimously: 

- -RESOLUTION  NO.  86^Q- - 

RESOLVED,  That  this  Commission  approves  Recommenda- 
tion for  Contract  Pavment,  in  amount  ^8,370.00,  in  favor  of 
Wellnitz  &  Denarde,  under  Municipal  Railway  Contract  No,  268 

-  Constructing  Central  Receiving  Room  in  Geary  Carhouse. 
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On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner  Del 
Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  864O-- 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations, and  approves  certificate  of  Acceptance  and  Final  Pay- 
ment, in  amount  $4,488,00,  in  favor  of  Wm.  Mcintosh  &  Son, 
under  Municipal  Railway  Contract  No.  287  -  Replacing  Skylight 3 
-  Elkton  Shops, 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Ackerman,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  86dl~ 

WHSREAS,  Municipal  Railway  Contract  No.  285,  Con- 
structing Pits  at  Mariposa  Street  Yard,  Adam  Arras  &  Son,  Con- 
tractor, should,  in  accordance  with  the  time  limit  set  forth 
in  said  contract  be  completed  on  or  before  November  12,  1947; 
and, 

WHEREAS,  the  Contractor  experienced  unavoidable  de- 
lays because  of  inabilitv  to  obtain  prompt  delivery  of  high 
pressure  pipe  fittings  required  bv  the  contract;  and, 

WHEREAS ,  said  Contractor  has  been  diligent  in  his 
attempt  to  complete  the  work  within  the  specified  time; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Commission  here- 
by grants  an  extension  of  time  of  21  calendar  days  for  the  com- 
pletion of  said  Municipal  Railway  contract  No.  285,  and  liqui- 
dated damages  for  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8642— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Modification  of  Contract,  in  amount  $2.99* 
being  increase  of  actual  cost  of  certain  equipment  over  what 
was  allowed  in  the  contract;  approves  Certificate  of  Acceptance 
and  Final  Payment,  in  amount  $2,377.09,  in  favor  of  Adam  Arras 
&  Son,  under  Municipal  Railway  contract  No.  285-Constructing 
Pits  at  Mariposa  Yard. 
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HEARING  AND  DECISIONS 


Following  remarks  bv  Mr,  John  Shelley  and  Chas,  Rf  Wood  of  the 
A,  F,  of  Lt,  and  Mr,  William  Grogan  of  the  C,  I.  0,,  President 
Marshall  Dill  stated  that  5  of  the  14  items  incorporated  in 
letter  of  December  19,  1947,  from  J.  H.  Turner,  Manager  of 
Utilities  to  the  Commission  pertaining  to  matters  with  reference 
to  working  conditions  and  other  matters  relative  to  the 
Municipal  Railway,  set  forth  in  letters  from  William  Grogan, 
C,  I,  0,,  under  date  of  November  29,  1947,  and  of  December  8, 
1947,  and  two  letters  dated  December  11,  1947,  from  Chas.  R. 
Wood,  A,  F.  of  LM  had  received  the  action  of  the  Commission, 
and  that  the  other  items  were  receiving  consideration  and  action 
by  the  Commission,    The  five  items  which  had  been  acted  upon 
by  the  Commission,  were  as  follows: 


If    Additional  Report  Time  for  Bus  Operators:     That  the  Com- 
mission undertake  to  immediately  study  the  time  consumed  in 
oheck  in  and  turn  in.    If  the  time  is  found  to  be  inade- 
quate the  Commission  will  take  action  to  relieve  the  situa- 
tion, 

2*    Overtime  for  Work  Performed  in  Excess  of  8  hours  per  day: 
That  a  complete  revision  of  the  rules  in  regard  to  overtime 
be  made  and  recognition  be  given  to  rights  for  overtime  as 
advised  by  the  City  Attorney. 

3.    Accident  Prevention  Committee  Activities:    No  change  whatever 
shall  be  made  in  accident  prevention  procedure  as  the 
interests  of  the  public  are  paramount.    The  Commission  has 
investigated  and  is  satisfied  that  no  inquisitorial  tactics 
have  been  or  will  be  employed. 

4*    Employees'  Uniforms:  All  employees  shall  be  allowed  six 
months  to 'acquire  a  uniform  in  accordance  with  the 
prescribed  specifications, 

5«    Posting  Schedules^    Except  in  cases  of  emergency,  Union 
representatives  will  be  given  timely  notice  of  changes  in 
schedules, 


THEREUPON  THE  MEETING  ADJOURNED, 


Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


6l8th  REGULAR  MEETING-  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
2°,  1947. 

********************************************* 


Present:   Commissioners  Lloyd  S#  Ackerman,  W.  I.  Kohnke, 
Daniel  Pf  Del  Carlo  and  Thomas  G.  Plant 

Vice  President  Ackerman  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 


--RESOLUTION  NO.  864^ — 

RESOLVED  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  the  contract  for 

The  Laying    of  6-Inch  and  8-Inch  Cast  Iron  Mains 
in  Miscellaneous  Streets  in  Parkside  District-San 
Francisco  Water  Department  Specification  No.  470 

a  public  work  to  be  performed    on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions, for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fred  T.  Fairey-l874-25th  Avenue 
San  Francisco,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  Nine  Thousand  Six  Hundred  Eighty  Five  Dollars  and 
Twenty  Five  Cents  ($9,685,25),  said  sum    being  the  total  price 
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for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected, 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  herebv  re- 
quested  to  aoprove  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Plant,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  664ZI — 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  November,  1947 ;  and, 

BE  IT  FURTHER  RESOLVED,  That  report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  the  Controller. 

On  motion  of  Commissioner  Kohnke,  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  864^ — 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw- 
warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  non-litigated,  litigated  settlements 
as  follows: 


Claimant 

Date  of  Accident 

Settlement 

Non-litigated  settlements 

Lulu  Augustus 

August  20,  1947 

$  300,00 

Fred  J.  Amweg 

October  4,  1947 

150.00 • 

Alice  Boice 

January  13,  1947 

500.00 

Herbert  Friend 

November  19,  1947 

184.58 

Margaret  Rowan  Warner 

July  24,  1947 

150.00 

Essie  Shumaker 

August  3,  1947 

150,00 

Frank  Tornabene 

October  16,  1947 

150.00 

Annie  Watkins 

May  26,  1947 

360.OO 

975-00 

Corrine  Drake 

July  23,  1947 

Mary  L,  Lewis 

April  21,  1947 

750.00 

Daphne  Tripoulas 

September  12,1947 

800.00 

Litigated  settlements 

Warren  J.  Oberhaus 

November  4»  1946 

75.00 

La  Von  Moore 

April  21,  1945 

1,000.00 
$5,484.58 
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On  motion  of  Commissioner  Del  Carlo,  seconded  bv  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  8646— 

RESOLVED,  That  this  Commission  approves  terms  and 
conditions  and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  as  follows: 

John  F.  Barrett,  Jr.,  and  Dr.  G.  A,  Gray  of  918  Harrison 
Street,  San  Francisco,  covering  480  acres,  being  the 
N  1/2  and  the  Se  1/4  of  Sec.  10,  Tn.  6  S.,  R2E,  MDB&M, 
Santa  Clara  County  Lands,  for  period  of  five  years,  com- 
mencing January  1,  1948,  at  an  annual  base  of  $408.00, 
plus  an  amount  to  be  determined  upon  the  selling  price 
of  slaughter  steers. 

On  motion  of  Commissioner  Plant,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimouslv: 

—RESOLUTION  NO.  8647 — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Airport  Revocable  Permit,  as  follows: 

T  0:    Transcontinental  and  Western  Air. 
United  Air  Lines 
Western  Air  Lines 

Permit  to  erect  at  permiteeTs  expense,  one  Airport  De- 
partment Pre-f abricated  Butler  Building,  said  building  to  be 
occupied  on  a  temporary  basis  by  above  permittees  without 
charge,  except  for  electric  energy. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Kohnke,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8648— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of 
ordinance,  appropriating  the  sum  of  $2, 000. 00- Water  Department 
Funds,  to  provide  compensation  of  one  F406A,  Assistant 
Engineer  II-Civil,  reflecting  recent  reclassification  by  the 
Civil  Service  Commission. 

On  motion  of  Commissioner  Kohnke,  seconded  bv  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  864Q— 

RESOLVED,  That  this  Commission  hereby  approves  issuance  of 
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Airport  Revocable  Permit,  as  follows: 

To:    Associated  Aviation  Underwriters,  90  John  Street,  New 
York,  N.  Y. 

Permit  to  install,  operate,  service  and  maintain  Airline 
Trip  Insurance  dispensing  machines  at  locations  on  Airport 
property  mutually  agreeable,  effective  October  28,  1947,  at  a 
monthly  rental  of  $10.00  per  dispensing  machine  installed. 

On  motion  of  Commissioner  Kohnke, seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  86*50— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Public  Utilities  Commission-General  Office  Request  for  Intra- 
Fund  Transfer,  in  amount  '$200.00,  from  Appropriation  No.  762- 
300-00,  to  credit  of  Appropriation  No,  762-300-04,  to  meet 
deficiency  in  appropriation  for  materials  and  supplies, 

Hetch  Hetchy  Division  Request  for  Intra  Fund  Transfer,  in 
amount  $4,439,98,  from  Appropriation  No.  768-996-13,  to  credit 
of  Appropriation  No.  7^8-301-00*  to  provide  for  payment  to 
James  E.  Gray,  injured  employee,  award  made  by  the  Industrial 
Accident  Commission  of  the  State  of  California. 

On  motion  of  Commissioner  Del  Carlo8  seconded  by  Commissioner 
Plant,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  8651— 

RESOLVED    That  this  Commission  approves  Contract  Payment, 
in  amount  $43! 718.24,  in  favor  of  Guv  F.  Atkinson  Co.,  under 
Airport  Contract  No.  93-Airport  Fill,  Drainage  Work  and  Related 
Construction  at  the  San  Francisco  Airport, 

Decisions  of  the  Public  Utilities  Commission  with  reference  to 

working  conditions 
and  other  matters  relative  to  the  Municipal  Railway, 

Both  Railway  Unions  being  represented,  Vice  President  Ackerman* 
read  the  following  decisions: 

6,    58-Passenger  Buses:    Commission  is  reserving  its  judgment  > 
on  ordering  20  of  the  58-passenger  buses  until  after  in- 
duction of  Mayor  Robinson  who  may  wish  to  be  heard  on  the 
advisability  of  making  a  large  investment  in  this  type  of 
equipment. 
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7«    Extr^a  Men:  Management  will  use  its  best  efforts  to  regu- 
late the  hiring  of  extra  men  so  that  they  will  receive 
adequate  compensation  comparable  to  regular  men.    It  is 
not  feasible  to  guarantee  a  full  week's  work. 

3.    Pav  for  Second  Training;:    The  department  pavs  for  second 
training  when  the  transfer  to  another  iob  is  made  at  the 
request  of  the  Railway.    It  is  only  where  the  transfer  is 
voluntary  on  the  part  of  the  employee  that  the  breaking  in 
is  on  the  employees  own  time*    This  seems  to  the  Com- 
mission a  reasonable  procedure.    To  change  it  would  have  the 
effect  of  inviting  additional  transfers  at  heavy  cost  to 
the  Railway.    The  employees  can  help  themselves  by  not 
transferring  on  their  own  volition, 

9.    Lav- Over  Time:  Ten  minute  lay  over  time  would  result  in 
too  great  a  time  allowance,  and  in  some  cases  would  exceed 
the  trip  time.    The  management  has  been  -and  is  engaged  in 
a  careful  check  of  all  runs  to  make  certain  that  such  time 
is  reasonable  in  all  instances. 

10.    Adequacy  of  Service:    The  Commission  recognizes  the  in- 
adequacy of  service  during  the  evening  peak  hours  as  well 
as  the  overcrowding  of  the  platforms.    The  remedy  Is  not 
to  add  more  equipment  because  it  would  increase  the  traffic 
load  to  such  an  extent  that  traffic  would  not  move.  The 
only  relief  under  present  conditions  is  new  and  modern 
equipment.    If  our  business  men  would  cooperate  bv  stag- 
gering working  hours  it  would  do  more  than  anything  else  to 
improve  these  conditions. 

11*    Schedules:    The  Commission  agrees  that  adenuate  safe 

running  time  should  be  allowed.    Anv  specific  complaints 
will  receive  nrompt  investigation  bv  the  management. 

12.    Legal  Representation  for  Operators:    The  Commission  is  in 
comolete  sympathy  with  this  complaint,  and  if  legal  means 
can  be  found  to  pay  for  legal  representations  the  Com- 
mission will  cooperate. 

13 „    Defrosters  and  Windshield  Wipers: 

14.    Clean  Rest  Rooms:  The  Commission  agrees 

with  representatives  of  the  employees  on 

these  items. 


THEREUPON  THE  MEETING  ADJOURNED. 


1  Secretary 
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